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ANNEXURE-I 


RATES OF LABOUR 


Description of Labour 


ШЕШ HIGHLY SKILLED CATEGORY 
7 
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Technical Assistant Grade-I (B.E.Passed) 


Technical Assistant Grade-II (Diploma іп Engg. 
Passed / B.E. Failed / Degree in Geology for Ground 
Water Works) 


Technical Assistant Grade-III 
(Diploma in Engg. Failed / ITI (Civil) Passed) 
Cinema Operator (ITI Passed) 


Laboratory Assistant Grade-II 
(Degree in Science / Degree in 
Geology for Ground Water) 


Laboratory Assistant Grade-III 
(With Degree Qualification to work as Works Clerk) 


B.Sc., (Agriculture) Passed 


M.Sc., (Computer Science)] 


Computer Operator Grade-II 
[B.Sc. (Computer Science) / 
Diploma in Computer Science] 
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Computer Operator Grade-I 
[B.E. (Computer Science) / 
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Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 


Description of Labour 


Hammer Mazdoor 


Driver (Light Duty) 


IS 


Driver (Heavy Duty) 


= 


Maistry, Road Inspector & Work Inspector 


Maistry, Road Inspector & 
Work Inspector (Degree Holder) 


N 
N 
ОЈ 
о 
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Skilled Mason Class-I for Heritage Work 
Skilled Mason Class-II for Heritage Work 


Mason for Brick Work-I Class 


ы 


Skilled Sthapathy Brick Mason for Heritage Work 
Mason for Stone Work-I Class 

Skilled Sthapathy Stone Mason for Heritage Work 
Mechanic-I Class 

Painter / Varnisher-I Class 


Pile Driver 


= 


Plumber-I Class 


Sawyer 


= 


Smith-I Class 


o 


Stone Cutter-I Class 


a 


Syrang-I Class 


Tinker-I Class 


P 


Turner-I Class 


tb 


Time Keeper-I Class 


Welder / Bracer-I Class 
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Description of Labour 


Mason for Brick Work-II Class 
Mason for Stone Work-II Class 
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Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 


Description of Labour 


Mazdoor employed for Geological maping 562.00 
Mazdoor employed for Pitting, Trenching, Sampling & 


Drilling works 
-n employed for Geophysical РЕРНИ 
= 
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7 Head Mazdoor to Supervise exploratory works 


Mixer Operator (including concrete mixer) 


MM 
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39B 


Mazdoor Category-II 


The Basic Rate adopted under this Head, "Annexure-I - Rates of Labour" is exclusive of all taxes 
and GST. 


Mixer Driver 
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The Rates of Labour other than mentioned above shall be adopted from the Schedule of Rates 
issued by the Engineer-in-Chief, Water Resources Department, Chennai-5 
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ANNEXURE-VI 
RATES OF OTHER CONSTRUCTION MATERIALS 


No extra on cost, conveyance charges shall be allowed for all the items included 


моге: under this category. The rates approved therein are applicable at site of work 


Basic Rate approved 
Name of Material for the year 2021-2022 


(w.e.f. 13.09.2021) 
154 |GI Pipes "B" Class 
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Basic Rate approved 
Name of Material for the year 2021-2022 
(w.e.f. 13.09.2021) 





P Basic Rate approved 
Name of Material for the year 2021-2022 
(w.e.f. 13.09.2021) 
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ANNEXURE-VII 
RATES OF ELECTRICAL ITEMS OF WORKS 


No extra on cost, conveyance charges shall be allowed for all the items included 
under this category. The rates approved therein are applicable at site of work. 


Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 


RATES FOR MATERIALS: ELECTRICAL LAMPS, FITTINGS 
AND CONNECTED ACCESSORIES. 


НЕ INCANDESCENT BULBS 230V/250V GRADE BC/ES WITH __|_______ 
151 


ри фр е 
Гери вре 
Legem pe зе 
| ма фр зе 
омы | нај зе 
С | |в 
МЕС ПЕТТЕ [| 
ШЕГІ pm] 
_| смеши || аво 
[чыт тт 
| грло ССИ 
| qegquwms - м с 
|__| срама eae P2030 
E 133.90 
| а |rwonescenrrusmaruamnswrrnssrmame ОИ ООО 
| = [соо рау tigne 2 Fe 20 wats _ (xh | 3590 
| 5 [соо рау tigne 4 т. нав [ет] зо. 
| | е [cool рау tigne 4 т. s6 watts [еті 3820 
| | s |а 18W Crystal Glass LED Tube Light Fitting | 47 18W Crystal Glass LED Tube Light Fitting | 18W Crystal Glass LED Tube Light Fitting 


MEL MERCURY VAPOUR DISCHARGE LAMP 230V GRADE 3 PIN "Ке 
BC 
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Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 


BOX TYPE SINGLE FLUORESCENT FITTING WITH COPPER 
CHOKE AND CONDENSOR COMPLETE WITH ISI MARK 


ER 4 Ft. 40 Watts with Ballast (Lower End) 306.00 
ШЕШІ Ft. 40 Watts with Ballast (Higher End) 450.00 


BOX TYPE TWIN FLUORESCENT FITTING WITH COPPER 

CHOKE AND CONDENSOR (HPF) COMPLETE WITH ISI 

MARK 
јад Ft. 40 Watts with Ballast (Lower Епа) 574.00 
ШЕШІ Ft. 40 Watts with Ballast (Higher End) 751.00 


INDUSTRIAL TYPE FLUORESCENT FITTING STOVE 

ENAMELLED WITH COPPER CHOKE AND CONDENSOR 

(HPF) 4" 40 W 
ШЕ Single type suitable for 1 No. Tube 847.00 
| |b | Twin type suitable for 2 Nos. Tube 1040.00 


DECORATIVE TWIN FLUORESCENT TYPE FITTING WITH 

COPPER CHOKE & CONDENSOR COMPLETE SUITABLE FOR 

2 Nos. FLUORESCENT TUBES 

4' 40 W Twin Mirror Optic Recessed Mounting Type Fitting Each 1460.00 
(Lower End) 


4 40 W Twin Mirror Optic Recessed Mounting Type Fitting Each 1930.00 
(Higher End) 
ШЕЙ 4' 40 W Twin Mirror Optic Suspension Type Fitting 2632.00 


SINGLE TYPE STREET LIGHT FLUORESCENT FITTING 
SUITABLE FOR THE ONE No. FLUORESCENT TUBE WITH 
COPPER CHOKE & CONDENSOR COMPLETE 


TWIN TYPE STREET LIGHT FLUORESCENT FITTING 
SUITABLE FOR 2 Nos. FLUORESCENT TUBES WITH 
COPPER CHOKE & CONDENSOR COMPLETE 


POST TOP LANTERN FITTING OF INTEGRAL TYPE WITH 
COPPER CHOKE &  CONDENSOR & NECESSARY 
ACCESSORIES (SPHERICAL / RIBBED / CONICAL ACRYLIC 
COVER) 


ШЕЙ Suitable for 125 Watts MV Lamp 3110.00 
| | b [Suitable for 70 watts Sv tamp | Suitable for 70 Watts SV Lamp 3278.00 


Post top lantern fitting with SC holder suitable for 160W 
EH Blended Lamp / Incandescent Lamp 1790.00 





for the year 2021-2022 
(w.e.f. 13.09.2021) 
кан |e и 
(COMPACT FLOURESCENT LAMP) End 
| | а [T5 Street Light (1P65) with EB/ 4x 14WT5 | T5 Street Light (IP65) Т5 Street Light (IP65) with EB/ 4x 14WT5 | EB / 4 x 14W T5 
ШЕНЕЕСІТЛІСІЛІСІЛІГ. _____ eee | sms | 327500 | 
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[т овом пенни [ва | зм | право | 
| | u [FTL 2x36 / 40W FTL Street Light = FTL 2 x 36 / 40W FTL Street Light 


то ЕЕ 
End 

| | а [18W 4 Feet LED Fitting with LED 18W 4 Feet LED Fitting 18W 4 Feet LED Fitting with LED LED 
| | b рона Feet LED Fitting with teo | acn | 765% | зо 
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Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 
Е. 20W LED Tube Light for Т8 Fitting (Double Side) | Each | 379.00 
s | 18W LED Tube Light for T8 Fitting (Single Side) | Each | 603.00 
EX 18W LED Tube Light for T8 Fitting (Double Side) | Each | 371.00 
| |! [pws owen виь Each | мд _ 


15W LED Bulb 268.00 


LED INDOOR FITTINGS (LIGHT EMITTING DIODE) Higher Епа г 


ce | Бөл ТҮ 
ЕТТИН 
ЕЕ 
E 


2502.00 


4943.00 


ШЕНІСТЕСІТІСГІПІ [fen 
[ [ss [em ourooon reris sor erri лов). 
ИТТИ ЕС 
ШЕСТЕ ТИИ ва 
МЕНЕ“ wits 7З amem 
| зон зван таноо ЕЛ ИНЕС СЕН 
ИСЛ | | | 
ЕН 5. 
| | а (шо Нова Light 100w with Integrated Driver | | ean | 9875.00 | 
| |» [LED Fiood Light 1204 with Integrated Driver | Each | — 1020549 | 
| | < [LED Нова Light 15007 with Integrated Driver | Fac | зо | 
В ООО EN .“ 
Each 


24 Hours Analog Timer Switch with Shortest Switching Time 30 
Minutes 

24 Hours Programmable Timer Switch with Shortest Switching Each 2424.00 
Time15 Minutes 


11775.00 


13920.00 


17350.00 


Lower End 


1182.00 


1838.00 


2282.00 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 


Digital Weekly Programmable Timer Switch with Shortest 
Switching Time 1 Minute 


Astronomical Weekly Programmable Timer Switch Each 


Staircase Light Timer Switch Adjustable Range 5 to 20 Minutes Each 
ET 63A 3 Phase 4 Pole Contactor 

STARTERS FOR FLUORESCENT TUBES 

Starters of capacity 20 Watts Each 
Starters of capacity 40 Watts / 36 Watts Each 


POLYSTER FILLED COPPER CHOKE 250V / 50HZ GRADE 
SUITABLE FOR 
20 Watts Fluorescent Tube Each 


40 Watts Fluorescent Tube Each 
36 / 40W Electronic Ballast for Fluorescent Tube 
C í Each 
(Higher End) 


36 / 40W Electronic Ballast for Flourescent Tube 
Each 
(Lower End) 
EIL EN 
| a | Mfd for 80 Watts Bulb Each 
ES 10 Mfd for 125 Watts Bulb Each 
15 Mfd for 250 Watts Bulb Each 
EN 20 Mfd for 400 Watts Bulb Each 
| 25 | Battern Type Bakelite Holder for Lamp Each 
Water Tight Bulk Head Fitting suitable for 100 / 60 Watts 
у Еасћ 
Lamp with Guard Heavy Type 
Ceiling Rose Each 


Ceiling Fixtures 250 / 300mm complete with gallery, etc. 
Clear Glass Opac / Crystal suitable for 40 / 60 Watts Bulb 


Ceiling Luminaire with Mirror Optics suitable for 2 Nos. 9 Each 
Watts / 11 Watts 

(For Items 7 to 14, 27 & 28 the rates are exclusive of cost 

of Tubes and Lamps) 


Fan Clamp (Dia 12mm) with 6mm MS Side Plates & Each 109.80 

45cm Cross Arm 
[meme 770 || 
EE Call Bell / Buzzer 6mm suitable for AC / DC 41.30 


Each 2272.00 


2615.00 


1201.00 


5328.00 


103.40 


123.80 


164.90 


228.10 


16.50 


274.90 


13.70 


Each 162.40 


1029.00 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 
Push Bell 16.50 
с |Gong Bell 9" size suitable for 250V 413.00 
Gong Bell 12" size suitable for 250V 597.00 
ринит || 


Automatic Electrical Water Heater with copper container, 
with Glass Wool / Puf Insulation with MS powder coated 
shell suitable for 25 Litres capacity 230V / 1000W (Higher 
End) 


Automatic Electrical Water Heater with copper container, 

with Glass Wool / Puf Insulation with MS powder coated Each 5713.00 
shell suitable for 25 Litres capacity 230V / 1000W (Lower 6 
Епд) 


Automatic Electrical Water Heater with copper container, 
with Glass Wool / Puf Insulation with MS powder coated Each 
shell suitable for 35 Litres capacity 230V / 1000W (Higher 


7716.00 


о 


Епа) 


Automatic Electrical Water Heater with copper container, 
with Glass Wool / Puf Insulation with MS powder coated Each 
shell suitable for 35 Litres capacity 230V / 1000W (Lower 


End) 


PART "В" 


AC Ceiling Fan complete 1200 mm (48") Sweep with 

300mm Down Rod (without Regulator) Eden РАЗНИ 

AC Ceiling Fan Complete 1400 mm (56") Sweep with 

300mm Down Rod (without Regulator) ваа) 99700 

6 Stepped Electronic 300W / 450W Square Type Ел 215.40 
Regulator 

Dimmer Type Electronic 300W / 450W Square Type Fan Each 172.20 

Regulator 

AC Ceiling Fan complete 1200mm (48") Sweep with 

300mm Down Rod (without Regulator) (Higher End) Bagh SM 

AC Ceiling Fan complete 1400mm (56") Sweep with 

300mm Down Rod (without Regulator) (Lower End) Fach 1348:09 

AC Exhaust Fan 225mm (9") Sweep (Light Duty) 1172.00 

AC Exhaust Fan 300mm (12") Sweep (Light Duty) 1340.00 


с (АС Exhaust Fan 375mm (15") Sweep (Light Duty) 1382.00 
AC Exhaust Fan 450mm (18") Sweep (Light Duty) 1945.00 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 


| e (Ас Exhaust Fan 300mm (12") Sweep (Heavy Duty) | Each | 2000.00 
f 


AC Exhaust Fan 375mm (15") Sweep (Heavy Duty) 2554.00 


| о lac Exhaust Fan 450mm (18") Sweep (Heavy Duty) 3176.00 
[s frouwen snurrens ansanoenewrs 0” 


MS / Fibre Louvers Shutters arrangements for 300mm AC 

Each 
Exhaust Fan 
MS / Fibre Louvers Shutters arrangements for 375mm AC 

Each 
Exhaust Fan 


z MS / Fibre Louvers Shutters arrangements for 450mm AC Each 261.70 
Exhaust Fan 


48" Ceiling Fan 5 Star Rated (without Regulator) Each 1617.00 1438.00 


48" Ceiling Fan High Speed (without Regulator) Each 1608.00 


220.70 


233.90 


m 
5 
TH 


56" Ceiling Fan High Speed (without Regulator) 


BEE Energy efficient 1200mm sweep ceiling fan 5 star 

rated, inverter driven controlled by microprocessor with| Each 2908.00 
300mm down rod with regulator/ remote control (35 W) 

WALL MOUNTING FAN 


EX 300mm Sweep | Each | 2400.00 


| c [450mm азот бисер sd 


„шешшш | вач 
| | а ғап Step Regulator 100w - 1 Module = Fan Step Regulator 100W - 1 Module 
ШЕЕСЕТ zmeae [во [ ж50 | 570 | 
Em pee ________-|_____ 
О ро 
_| о Беетене вво 
ШІІШІСТІЛІІС” Гао 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 


| 2 [DOUBLE POLE SWITCHES | POLE SWITCHES 


у 

п ш 
s eames surer went сии СЗ ООС 
Le јенноонениниоњвиае _| ба | на 
Та лтан swe went сыбана __| ва | жю | 


EH 100 Amps TPN Switch with HRC Fuses Sheet Steel Ра 5812.00 
Break 
125 Amps TPN Switch with HRC Fuses Sheet Steel Double Each 6373.00 
Break 
" 200 Amps TPN Switch with HRC Fuses Sheet Steel Double Each 8238.00 
Break 
315 Amps TPN Switch with HRC Fuses Sheet Steel Double Each 11685.00 
Break 
400 Amps TPN Switch with HRC Fuses Sheet Steel Double Each 15040.00 
Break 
Be ete TPN Metal Clad Switch with Re-wirable БЕЯ 881.00 


32 Amps TPN Metal Clad Switch with Re-wirable Fuse 
Units 


E 63 Amps TPN Metal Clad Switch with Re-wirable SI 2838.00 
Units 
EBD 100 Amps TPN Metal Clad Switch with Re-wirable S 5588.00 
Units 
ЕП 200 Amps TPN Metal Clad Switch with Re-wirable БЕЯ 8484.00 
Units 
SWITCH DISCONNECTOR FUSE UNITS IN SHEET STEEL 
ENCLOSURE (SDF) 
63A TPN Switch Disconnector Fuse Units in Sheet Steel 
.00 
ШЕ Enclosure with HRC fuses Double Break 3890.0 
100A TPN Switch Disconnector Fuse Units in Sheet Steel 
En Enclosure with HRC fuses Double Break 6038:00 
125A TPN Switch Disconnector Fuse Units in Sheet Steel 
7129. 
200A TPN Switch Disconnector Fuse Units in Sheet Steel 
НЕ Enclosure with HRC fuses Double Break Шы 
250A TPN Switch Disconnector Fuse Units іп Sheet Steel 
11165. 
ЕБ Enclosure with HRC fuses Double Break Sapu 
315A TPN Switch Disconnector Fuse Units in Sheet Steel 
1 . 
ED Enclosure with HRC fuses Double Break ы 


1302.00 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 


400A TPN Switch Disconnector Fuse Units in Sheet Steel Each 
Enclosure with HRC fuses Double Break 

SWITCH DISCONNECTOR FUSE UNITS IN OPEN 
EXECUTION (INTERIOR FOR CUBICAL) 


63A TPN Switch Disconnector Fuse Units interior only with Each 
HRC Fuses Double Break 
100A TPN Switch Disconnector Fuse Units interior only Each 
with HRC Fuses Double Break 

" 125A TPN Switch Disconnector Fuse Units interior only Each 
with HRC Fuses Double Break 
200A TPN Switch Disconnector Fuse Units interior only Each 
with HRC Fuses Double Break 


15360.00 


2372.00 
4314.00 
5885.00 


7594.00 


250A TPN Switch Disconnector Fuse Units interior only 
with HRC Fuses Double Break 28900 
315A TPN Switch Disconnector Fuse Units interior only 
with HRC Fuses Double Break Egon шасы 


Dr езет e 
with HRC Fuses Double Break 
КЕСИ 


200 Amps Porcelain Fuse Unit (500V) Each 


SINGLE PHASE DBS | 
4 Way DB 16 Amps / Way with Fuse & Each 
Neutral each (250V) 

6 Way DB 16 Amps / Way with Fuse & Each 
Neutral each (250V) 


8 Way DB 16 Amps / Way with Fuse & 
Neutral each (250V) 


14678.00 


Each 


THREE PHASE DBS 


пеня _ 
ШЕЕСЕТ Гете ИЕТ 


1809.00 


2478.00 


2998.00 


2289.00 
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for the year 2021-2022 
(w.e.f. 13.09.2021) 
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|| ^ |400 Amps 3 Three Phase 4 Pole Change Over Switch | 400 Amps 3 Three Phase 4 Pole Change Over Switch | Each | 31190.00 


Deme | pm SE 

End 

| | А |swtchesea-230 с Switches 6A - 230V (ШЕН ү _ БЕНЕН 
ШЕЕСЕТ [ык] эю | эю 
> ев ва [эш | е 
ШЕНЕЛІПЕССІТІПІІ [тик [ sono | Tem 
а 6A Switch 1W - 1 Module with 'Light' Marking 
| зне новае emma [ик | 850 | 55 | 
D[epeeesem О || 
| [жзне id ва | nem | 55 | 
[> [знн аме еа | на | пао 
ШЕЕСЕТЕЕЕ ТЕТ ТЕИНИ |вә| mum | sem | 
D[epememem- И ПИ 
О em ЕЕ | өш” 
[s мешана аа rem [ 2mm | me 
ШЕНСЕЛІГІІІГ ТЕП ТЕН e | aroo | iaeo 
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Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 
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Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 


ИЕГИ ИИ 9 

_| а пас e | юз [ 9 

[ psjeeweceme e j звао | во | 
МЕНО tem [15955 | nem 
[ ps [кешесе tem | em | вым | 
о енота | 60 | rem 
[ 'jemmeceme tem [ m [omm | 
е ронам пате аннан _____ || 
аваат Ба [ nme | жз_ 
_| pwone бо [ wem | өз”, 
Ге prene [68| ae | num 
[o Се 
е неона [ m [mm 
[= tem | e | mem | 
ранио em m pm 
| | i [18 Module Cover Piate 000000 18 Module Cover Plate 


17 |SOCKET - 230V Lower 
End 
| | a |1бА 3 Pin Switched Socket - 3 Module | 16A 3 Pin Switched Socket - 3 Module 383.80 277.20 


ШЕЕСЕГІГІТ-ЕЛГІРІ! "ЕЕЕЕЕЕЕНІЕСТЕНТІИЕСІЕ 
ШЕЛІ! [ва | ако | пао | 
o nson јав аз Гом 
ин — 
| | a |вшвановоскте | PLUG AND SOCKETS 


ЕП Са 3 Pin & 2 Pin Combined Flush Type Wall =o 23.90 


| | b |5 Amps / 15 Amps 3 Pin Flush Type Wall Socket only | 5 Amps / 15 Amps 3 Pin Flush Type Wall Socket only 
О ЕСО e зз 
ЕО СТІ ООО 
Е С ООО 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 
ШЕЗ 10 Amps МС Plug with 3 Pin Тор 179.00 
| ја. 20 Amps MC Plug with 3 Pin Тор | 20400 | 00 


EM 25A Flush type Wall Socket with 25A DP MCB for AC Plug 803.00 


ШЕ AC Single Phase 230% / 250V, 50HZ 5 Amps Watt How! each nee 
Meter 
EB Er nee Phase 230V / 250V, 50HZ 10 Amps Watt E 954.00 


ЕП АС Single Phase 230V / 250V, 50HZ 20 Amps Watt Hou) each 954.00 
Meter 
Е [| 


AC 3 Phase 400V 50HZ unbalanced load 4 Wire 10 Amps Each 1968.00 
Watt Hour Meter 
AC 3 Phase 400V 50HZ unbalanced load 4 Wire 25 Amps Each 1968.00 
Watt Hour Meter 


AC 3 Phase 400V 50HZ unbalanced load 4 Wire 50 Amps Each 2492.00 
NN Hour Meter 
ји E 


SERVICE CONNECTION ACCESSORIES L.T. 1100V PVC 

ALUMINIUM ARMOURED UNDER GROUND CABLE WITH 

ISI MARK 
NET 2 core 6 sq.mm. PVC Armoured UG Cable 90.70 
| јо 2 core 10 sq.mm. PVC Armoured UG Cable 110.40 
ШЕЗ 2 core 16 sq.mm. PVC Armoured UG Cable 119.90 
а 2 соге 25 sq.mm. PVC Armoured UG Cable 136.10 
EEN 31/; core 25 sq.mm. PVC Armoured UG Cable 205.20 
ШЕЗ 31/; core 35 sq.mm. PVC Armoured UG Cable 241.60 
mea 31/; core 50 sq.mm. PVC Armoured UG Cable 314.70 
ИТ 31/; core 70 sq.mm. PVC Armoured UG Cable 403.70 
ШЕН 31/; core 95 sq.mm. РУС Armoured UG Cable 522.50 
mee 31/; core 120 sq.mm. PVC Armoured UG Cable 638.30 
ШЕЗ 31/; core 150 sq.mm. РУС Armoured UG Cable 756.00 
ШЕН 31/; core 185 sq.mm. PVC Armoured UG Cable 922.90 
ШЕ 31/; core 240 sq.mm. PVC Armoured UG Cable 1170.00 





Basic Rate approved 
for the year 2021-2022 

(w.e.f. 13.09.2021) 
ШЕ ‘7, core 300 sq.mm. PVC Armoured UG Cable 1436.00 
a 17, core 400 sq.mm. PVC Armoured UG Cable 1831.00 
| p | core 6 sq.mm. PVC Armoured UG Cable 117.50 
EH core 10 sq.mm. PVC Armoured UG Cable 128.80 
ШЕ core 16 sq.mm. PVC Armoured UG Cable 169.70 


PVC INSULATED SINGLE CORE MULTI STRAND ЕЕ 

RETARDANT FLEXIBLE COPPER CABLE WITH ISI MARK 

CONFORMING TO IS 
И at —— 
D epwerasmm је же 
ШЕНСІЛГІГІ: de в» _ 
Грен реј ме 
Гран реј э» _ 
Грил реј озю _ 
СООО С же _ 
ШЕН: О ро 
ТЕТЕ В NON ЕЛИ 
рои реј же 
Гери реј не 
рува Ер ро 
ШЕСТЕ |e 
ШЕСТИ we | в 


ШЕЕСЕТ or 2er 10 samm vecne ЕСЕ аав 
ШЕЕСЕТ Тот С ООС _ 
[ e ese sana suran trices mm uoce [rem | — 99m — 
КГ eun surani е), care 25 summ ve cae [ram | — өс 
Ls cse cna surae Ter 3Y% core 35 samm. VG сане [fem oh 
ШЕНСТЕТЕСТЕЛЕТ ЕЕС И | con | ero | 
ПИТЕРЕ samm ve cae [ram ОЕ И 
Ts fen ana әмме бе), ce 55 samm usce | con | — 92m 
[Pi енене зиев зу, care поли Ue cowe [з | мз | 
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| | ! (әде бата suitable for 3%; core 150 samm. uG cable | мај __ 15420 | || 
| | т [cable Gand suttane for 37 core 185 sqmm. UG cable | fach | 282.40 ___| 
о [cable Gland suitable for 377 core 300 ватт. UG Cable | Each | _ лю 
|? [cable бапа suitable for 3; core 400 sqmm. UG Cable | fach | 30990 
EH Cable Gland suitable for 3:/; core 500 sq.mm. UG Cable 
| | t [cable ciana suitable for 4 core 6 sqmm.uc cable 1 Each | |220 | 
| | s [cable cian sutablefor4 core 10 sq.mm.uG cable __| each | за | 
| | [cavie бізге suitable for 4 core 25 samm.uccable __| Each | чо || 
| |sjmewmecomeE ||) ||| 
| | [samesrusewire оо | Ke | чо | 
| | потере Џеј зе | 
| e poampsrusewre ||) so | 
oa 
ефек | 
|» |омаумештш Eh 
јавуваа еа 
ЕЕСІІІІЛІГІ ТТІ! БЕНЕН 
Е О ЕС 
«уызы meme. 
painting of size 300 x 200 x 100mm 
Fx [owe noses comana socorre ва ва 
КІЛ || 
| spem "| ПО 
EX 11/,"x1!/,"x'/," (37.5 x 37.5 x 6.24mm) (1М-3.25 kg) 
| |b | 1/2 x 1 5 x fo" (37.5 x 37.5 x 12.5mm) 
Е Бе 2" x 2" x 1/," (50 x 50 x 12.5mm) 


45.60 


63.10 


102.70 


310.50 
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Aluminium Flat (1" x 2/4") (25 x 6.25mm) 


Aluminium Flat (1" x 1/8") 


Deme | 

Deme museo Геј зш 
э өен Гер ме 
а ава 
| а powere i 


Power capacitor for power factor improvement with oil 
filled with discharge resistance 3 phase 415 / 440V 50 HZ| KVAR 
conforming to ISS with ISI marking 


| 5 |p Plate Earthing 
CONDUIT MATERIALS 16 GAUGE 


Conduit Pipe 16mm (5/8") Heavy Gauge Metre 


526.00 


11090.00 


31.20 


32.30 


| b Conduit Pipe 19mm (3/4") Heavy Gauge Metre 
| c |Сопдик Pipe 25mm (1") Heavy Gauge Metre 


Conduit Pipe 32mm (1:/4") Heavy Gauge Metre 


39.70 


52.20 


Conduit Pipe 38mm (11/>") Heavy Gauge Metre 61.50 


Гари ор (| И 
ШЕЗ Conduit Tee Bend 16mm (5/8") 
Е ја Conduit Tee Bend 19mm (3/4") 
NET Conduit Tee Bend 25mm (1") 
ИИГЕН СЕТИ 
е Conduit Tee Bend 38mm (17/3") 
EE Conduit Tee Bend 50mm (2") 
МЕС mer | | ЕЕ 
ШЕ Conduit Solid Bend 16mm (5/8") 
Г | ь [conduit sona вела 19mm Суд) 





| с [Conduit Solid Bend 25mm (1") | Dozen | 


Conduit Solid Bend 32mm (1“/4") 


| e [Conduit Solid Bend 38mm (1:/") 


ЕЗ 
а [eonourranspecrion senos cause | 
| а |Сопдик Inspection Bend 16mm (5/8") 
| b Conduit Inspection Bend 19mm (3/4") 
| [erst scion em) [bee 
КЕСЛІГЕЛІГСТЕЛІІ [шш 
| e |Сопаші: Inspection Bend 38mm (11/;”) 
| f [Conduit Inspection Bend 50mm (2") 
| g [conduit Inspection Bend 65mm (2:/") 
[spwemm | 
ООО ПОС 
ООО ОС 
ЕЕ И ЕСЕ 
DI. Жа 
= 


GI Hot Dip / Powder Coated 16 SWG Cable Tray with 
150mm width and 50mm height 
GI Hot Dip / Powder Coated 16 SWG Cable Tray with 
300mm width and 50mm height 
PART "I" 


1 [pve cero) PIPES стани me мин 
ЕЙ PVC Rigid Pipe 16mm (5/8") 
EX PVC Rigid Pipe 20mm (3/4") 
EX PVC Rigid Pipe 25mm (1") 
(ремени ree 
| е | PVC Rigid Pipe 40mm (1“/5") 
речете [мт 
ремонт ој" 
| а | PVC Rigid Bend 16mm (5/8") 
еј 


PVC Rigid Bend 20mm (3/4") 
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| славна ла [к= 
[s Мемевееанкойа аа 
ЕЕС 
ЕЕС 
o ecse С 
Е С 
[= Irv caus amity С 
С 
ОО Се 
o pereme [т 
а ereman Се 
e ieres С 
СЕСЕ 
КЕ ЛЕГТТІСІЛІІГ! С 
Cw esemesmmam Се 
а rv setae sm nun [oem 
[= rv setae ane ci) [ш 
“4 [evesunerionsones 
[e incon ene 230 vay ime) [mem 
Ге Paneer one, 2384 way nm Gr) [oem 
| а јунака sone, 2384 way ane 16) СЕ 
[= incon sone, 2384 way ane ayen | pozen 
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ES Hylem Sheet 3mm Thick Sq.m 630.00 
ООО 


| Roll / 
ЕЗ PVC Insulation Tape (19mm) 10 mtr. 
ES Empire Tape (12mm) 1 


у 

мешето 

| 9 [CABLE MANAGEMENT SYSTEM | 

| » [Cable Management Box with Cover | 

| | Bommxsómm | 945.00 

| b pide 0000004 

efes 
[sme ано _ 
[риш [eem шю _ 
ОИ И sooo 
ПО | | 
јан SSS 
МЕНТ СИНИ ЕЕ ОИ 
к ЕЕ 
ШЕЗ TW Box Concealed Type 8" x 6" x 3" 
WES TW Box Concealed Type 6" x 4" x 3" 
а ааваа [Rm әм _ 


1 1000 
" " " 2 7. 
Nos. 
х | PART Ж (ШЕН | БЕНЕН 


DpEeeeeeee—Àmemmm9 | | 
Ге ЕСЕ 
eum ИСА 
edem Тере” 





for the year 2021-2022 
(w.e.f. 13.09.2021) 

<a 
|н 
рњо ан 
ЕТТИ 
рачни 
рамно [eh 
ЕЕ 
"| 
EN 
ET 
> | 


[x онн 


ES Cable Route Indicator for LT Cable pod 


ИЕ 

Е 
pse 
ООО СЗ ООС 
ШЕШ Brass Screws (40mm) 17/5" No.6 
[sjeeseeümmsems ________| еј o 
АИТСА ИНИ 
Греење ЕИ 
Е Brass Screws (75mm) 3" No.10 
ШЕРІ Coach Screws 2" x 1/4" (50 x 6.25mm) 
ШЕНІ | | 
ШЕЗ Conduit Saddles 16mm (5/8") 
NE Conduit Saddles 19mm (3/4") 


113.90 


113.90 


153.70 


а | ~ | ју ишми Шин 

оао очи. 

ом | «л | м | о 

оросо ооо 
умен] 
о нор 
с | Б | осо Ио |то | |љ~- | W 
о | о |то|'о|о|о| лјо 


233.60 
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Е ТЕ [e| o — 
[et rn ie) [em | m — 
| e Conduit Saddles 38mm (11/;") 
[r anses СС | 8m 
Joea СС | 


SODIUM VAPOUR FITTINGS & LAMP (FOR === 

ELECTRIFICATION AND CAMPUS LIGHTING) 

(LOWER END) 
ШЕСТЕ me [ew o9 — 
Deme eram [em вно 
[с ронена эю _ 
Гневни Гај ие 
2 аке аа 


SODIUM VAPOUR LAMP FITTING SINGLE PIECE DIE CAST --- 

ALUMINIUM HOUSING AND LAMP FOR HEAVY TRAFFIC 

ROADS (HIGHER END) 
ee S — 
D розовое аа | чна 
||| ео ово | omm 
Crimes eram em | 
И NANI UNA M 


T MINIATURE CIRCUIT BREAKERS 240 V / 415V 50HZ - AC ES 
SUPPLY SUITABLE FOR BOTH LIGHTING AND MOTOR 

CIRCUITS End 
[[jesememwasima ИСИГИ 
| ООО [tee [ aman [ nem 
[re tl lea нава ақша Гаа suam | мыш” 
[a рые ев нава son aka [ж [эшш | ызы” 
e meanen ЕСЕ [sco | eem 
[ [rpeeememwims Га  sman | | 





for the year 2021-2022 
(w.e.f. 13.09.2021) 
renum ЕН 
Кер 
| Each | 
ЕСІ 
ЕСІ 


125A Triple Pole MCB 7680.00 
100A Four Pole MCB 


125A Four Pole MCB 


8830.00 


9990.00 


PLUG AND SOCKETS IN SHEET STEEL ENCLOSURE Lower 
WITHOUT MCBs End 


ГЕТЕ ЕЕЕ 
e asee аа [эш | ше” 
ОО Е ЕСС ОО 
ООО ИС рено [ sem - 
О Е [nee ЕЕ 
оаа ССА ОО 

ҮШІП нын, [мөн Т 


ERR em sss [55 
Fem LL pem sse БЕСІ: 


рекет | d ПО 
[a очисти [| вы | ни 
|| mener — pem | зе omm 
ИТТИ ЗЕТТЕУ 
Cmpessseems y ООО ПО 
Deme pem mem [em 
Ce deme pem [om mom 
Ce deme — — bem onem | по 





for the year 2021-2022 
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шы НЕ НИ О ОО 
ЕЕ емін 
[b алия | ве | ме | 

e [esames | о | 128 | ме | 
сате ______ иза | звао | ал 
јет | [eh во | зве | 
р же | веј эмо) че 
[| o Шартра | вој seem | 240 | 


C о. 
End 
HE а 
рејд [me sem =>] 
(емее [Bn зз | 25600 | 
NEXT НЕ 311 XE 8 
[opem eae | воо | 5500 | 
| [« |] 499m | збо 
[esam 0 e| воо | но | 
је _______________ из» | 9m. | ва 
(|а же |в) - | sno 
јат __________ веј 62200 | ва 
[n poa |] озю | 72200 | 

C 


Е У ООО С ОО 
нен [Em О 
C ІІІ [юе om 
О С юз | 
| оте аи | шю» ___ 
|| решити С нө | 
“ГЕ |зезенеа ЕЗ | o9 
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Dessen || тоо 
|| јин pem | мзш 

e poms ЕЗ 8 

а 0” 

Г fear moons roemes ТТТ 

ПИСТИ Т 

рна ооо 

СЕСТҮҮ 5205100 

ИСТ вз 
ШЕН ІІІ [юш 
| јакна ЕСІЛ эю БЕН 
| ене аи | е | 
prem Гр е 
LC opem [e| 9mm 
ПИТТИ ЕС: ЕНЕСІ ЕЕЕ 
L| eme Е жю 
гоа 
| | 15 AIRCIRCUITBREAKR sd AIR CIRCUIT BREAKER 


630A, 4 Pole 50kA, Microprocessor Based, киш 201300.00 
ВгеаКег 

га 4 Pole БОКА, Microprocessor Based, EPO] each 201300.00 
Breaker 
1000A, 4 Pole 50kA, Microprocessor Based, EDO 207700.00 
Breaker 
1250A, 4 Pole 50kA, Microprocessor Based, EDO 226700.00 
Breaker 
1600A, 4 pole 50kA, Microprocessor Based, EDO 248900.00 
Breaker 
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(w.e.f. 13.09.2021) 
4 way / 6 way / 8 way / 12 way TPMCB sheet steel 
distribution boards flush type / surface type fitted with 
bus bars and neutral links with single / three phase MCB 
outgoings апа separate 4 way provision for 
accommodating One No. 4 pole incoming MCB / Isolator 
and another separate 4 way provision for accommodating 
One No. 4 pole ELCB / RCD with label holder and 


Lower 
End 
provisions for taking up cable for size not less than 35 


ЕЯ ТРМСВ DB with Metal Door Cover with IP42 Protection O 


4 ways 3 phase DB 
No. of ways incomer MCB / Isolator - 4 
No. of ways incomer ELCB / RCD - 4 Each 2262.00 1790.00 


No. of outgoings ways - 12 

6 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 each 270.00 а 
No. of outgoings ways - 18 

А 2775.00 


8 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 Each А 
No. of outgoings ways - 24 

12 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 Esch 9935-00 877000 
No. of outgoings ways - 36 


NES TPMCB DB with Acrylic Door Cover with IP42 Protection “11 


4 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 
No. of ways incomer ELCB / RCD - 4 
No. of outgoings ways - 12 


6 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 Fach 3423.00 
No. of outgoings ways - 18 

8 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 Each а 
No. of outgoings ways - 24 


Each 2628.00 


12 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 
No. of ways incomer ELCB / RCD - 4 
No. of outgoings ways - 36 


EX] Industrial Type TPMCB DB with IP54 Protection (ШЕН БЕНЕН 


4 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 Each 9279-90) 
No. of outgoings ways - 12 


Each 5875.00 
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6 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 
No. of ways incomer ELCB / RCD - 4 
No. of outgoings ways - 18 


8 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 8400.00 
No. of ways incomer ELCB / RCD - 4 

No. of outgoings ways - 24 


12 ways 3 phase DB 


No. of ways incomer MCB / Isolator - 4 


No. of ways incomer ELCB / RCD - 4 
5404.00 4440.00 


7678.00 


11597.00 
No. of outgoings ways - 36 


VERTICAL THREE PHASE DISTRIBUTION BOARD WITH 
MCBS 
4 way / 8 way / 12 way vertical TPMCB sheet steel 
distribution boards flush type / surface type fitted with 
bus bars and neutral links with single / three phase MCB 
17 |outgoings and separate 4 way provision for 
accommodating One No. 4 pole incoming MCB / Isolator 
and another separate 4 way provision for accommodating 
One No. 4 pole ELCB / RCD with label holder and 
provisions for taking up cable for size not less than 35 


4 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 
No. of ways incomer ELCB / RCD - 4 
No. of outgoings ways - 12 


8 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 9830-90 72280) 
Мо. of outgoings ways - 24 

12 ways 3 phase DB 

No. of ways incomer MCB/Isolatore - 4 

No. of ways incomer ELCB / RCD - 4 ныш 7/2000 
No. of outgoings ways - 36 


ШЕЗ ТРМСВ DB with Acrylic Door Cover with ІР42 Protection mm 


4 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 6525.00 
No. of ways incomer ELCB / RCD - 4 : 
No. of outgoings ways - 12 


= | 


8 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 
No. of ways incomer ELCB / RCD - 4 
No. of outgoings ways - 24 


8307.00 
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12 ways 3 phase DB 

No. of ways incomer MCB/Isolatore - 4 

No. of ways incomer ELCB / RCD - 4 Egoi Мао 
No. of outgoings ways - 36 


6 Way Vertical TPN Distributions boards; IP43 with double 
door (Metal); with 12 module incomers and 18 Single} Each 10015.00 
Phase/Three Phase/ MCB's outgoing; as per IS 


4 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 
No. of ways incomer ELCB / RCD - 4 
No. of outgoings ways - 12 


8 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 12185.00 
No. of outgoings ways - 24 


12 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 each Bese ОН 
No. of outgoings ways - 36 


4 way / 6 way / 8 way / 12 way TPMCB sheet steel 
distribution boards flush type / surface type fitted with 
bus bars and neutral links with single / three phase MCB 
outgoings апа separate 4 way provision for 
accommodating One No. 4 pile incoming MCB / Isolator 
and another separate 4 way provision for accommodating 
One No. 4 pole ELCB / RCD (totally 8 ways in one 
segment) (3 x 4 ways in each segment) and separate 


Each 10095.00 


т 
о) 
о 
2 


provisions for MCB / Isolator (totally 12 Nos.) for sub 
incomers in 3 segments with label holder and provisions 
for taking up cable for size not less than 35 sq.mm. 


TPMCB DB with Metal / Acrylic Door Cover with IP 42 
Protection 


4 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 Each 5310.00 
No. of sub-incomers - 12 

No. of outgoings ways - 12 

6 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 Each 6000.00 
No. of sub-incomers - 12 

No. of outgoings ways - 18 


8 ways 3 phase DB 
. of ways incomer MCB / Isolator - 4 
. of ways incomer ELCB / RCD - 4 Each 6693.00 
. of sub-incomers - 12 
. of outgoings ways - 24 
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12 ways 3 phase DB 

No. of ways incomer MCB / Isolator - 4 

No. of ways incomer ELCB / RCD - 4 Each 8525.00 

No. of sub-incomers - 12 

No. of outgoings ways - 36 

Vertical TPN Distribution Boards (with MCCB Incomer); 

Double Door; IP43, as per IS 8623 III; Impact resistance Lower 
IKO9; Frame MCCB Incomer & Single Phase/Three Phase End 
MCBs as Outgoing (for power loads exceeding 100A) || 


|| әжесіне ре рани | er 
Cr emere — Ге [sos [sos 
[we ncn e [ке | поло o 
ЕСТЕ ЕСТЖЕСІТІЛЕСІГІ 
[|же ЕЗЕТ 


SINGLE PHASE DISTRIBUTION BOARD WITH MCBs 

4 way / 8 way / 12 way vertical SPMCB sheet steel 

distribution boards flush type / surface type fitted with 

bus bars and neutral links with single phase MCB 

outgoings апа separate 2 мау provision for Lower 
accommodating One No. 2 pole incoming MCB / Isolator End 
and another separate 2 way provision for accommodating 

One No. 2 pole ELCB / RCD with label holder and 

provisions for taking up cable for size not less than 35 


RE SPMCB DB with Metal Door Cover with IP42 Protection оч 


4 ways single phase DB 

No. of ways incomer MCB / Isolator - 2 

No. of ways incomer ELCB / RCD - 2 each Өеп 9909 
No. of outgoings ways - 2 

8 ways single phase DB 

No. of ways incomer MCB / Isolator - 2 

No. of ways incomer ELCB / RCD - 2 Pach 111290 74400 
No. of outgoings ways - 6 

12 ways single phase DB 

No. of ways incomer MCB / Isolator - 2 

No. of ways incomer ELCB / RCD - 2 each 1338:00 1024400 
No. of outgoings ways - 10 


ШІ SPMCB DB with Acrylic Door Cover with ІР 42 Protection _ | ү | 


4 ways single phase DB 

No. of ways incomer MCB / Isolator - 2 

No. of ways incomer ELCB / RCD - 2 Бас) 1099-00 
No. of outgoings ways - 2 
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8 ways single phase DB 

No. of ways incomer MCB / Isolator - 2 

No. of ways incomer ELCB / RCD - 2 each тзп 
No. of outgoings ways - 6 

12 ways single phase DB 

No. of ways incomer MCB / Isolator - 2 

No. of ways incomer ELCB / RCD - 2 Each 150900 
No. of outgoings ways - 10 


4 ways single phase DB 

No. of ways incomer MCB / Isolator - 2 2680.00 
No. of ways incomer ELCB / RCD - 2 ' 
No. of outgoings ways - 2 

8 ways single phase DB 

No. of ways incomer MCB / Isolator - 2 

No. of ways incomer ELCB / RCD - 2 БӨЗ! эор 
No. of outgoings ways - 6 

12 ways single phase DB 

No. of ways incomer MCB / Isolator - 2 

No. of ways incomer ELCB / RCD - 2 Bach 3919.90 
No. of outgoings ways - 10 


Ер ри 
|| a [TRANSFORMERS 00000 TRANSFORMERS 


|_| + [Fests СССР [юз] эш» — 
||" решава ша ако [ме] stooge — 
|| « реши Шаа | ве | шшш» | 
ИНЕС виси ieu [ме] жш» - 
Dt аи шына Е | meme | 
ШИДЕН ЕТ ЕЕЕ Se" | пзш» — 
ЕЕ ИИА ве | юно | 
||" fren stamens) [ме] 70090 - 
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1600 KVA, 11 KV / 433 V Outdoor Oil Cooled Transformer 
EFT with off Circuit (As per IS 1180-Level 2) ЕЗ 3050000.00 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 
1600 KVA, 22 KV / 433 V Outdoor Oil Cooled ен gach 
ШЕН with off Circuit (As per IS 1180-Level 2) SEBUDUDU 
nm 11KV 2 Pole HT Structure ты 434500.00 


11KV 6 Pole HT structure ЗИ 1430000.00 
11 KV INDOOR VACCUM CIRCUIT BREAKER | 


11 KV, 25 KA, 630 A, HT Indoor Single Panel Vaccum Each 445000.00 
Circuit Breaker complete as per specification 


11 KV, 25 KA, 630 A, HT Indoor Three Panel Vaccum Each 1134000.00 
Circuit Breaker complete as per specification 
11 KV, 25 KA, 630 A, HT Indoor Four Panel Vaccum Each 1609000.00 
Circuit Breaker complete as per specification 


11 KV, 25 KA, 630 A, HT Indoor Five Panel Vaccum Circuit Each 1929000.00 
Breaker complete as per specification 


з | 11 КУ OUTDOOR VACCUM CIRCUIT BREAKER 
11 KV, 25 KA, 630 A, HT Outdoor Single Panel Vaccum Each 465000.00 
Circuit Breaker complete as per specification 
11 KV, 25 KA, 630 A, HT Outdoor Three Panel Vaccum Each 1162000.00 
Circuit Breaker complete as per specification 
11 KV, 25 KA, 630 A, HT Outdoor Four Panel Vaccum Each 1628000.00 
Circuit Breaker complete as per specification 
11 KV, 25 KA, 630 A, HT Outdoor Five Panel Vaccum Each 1949000.00 
Circuit Breaker complete as per specification 
а | 11 KV INDOOR RING MAIN GEAR (ВМС) ‚| 
11 KV, 25 КА, 630 A, HT Indoor Three Panel Ring Main Each 647000.00 
Gear complete as per specification 
5 11 KV OUTDOOR RING MAIN GEAR (RMG) | 
11 KV, 25 КА, 630 A, HT Outdoor Three Panel Ring Main Each 678000.00 
ЕНІ complete as per specification 
| е інт CABLES 


185 sq.mm. 3 core HT XLPE 11KV (E) БЕ 


185 sq.mm. 3 core НТ ХІРЕ 11КУ (UE) | ми. | . 
Ей 240 sq.mm. 3 core НТ XLPE 11КУ (UE) "= 2575.00 


240 sq.mm. 3 core HT XLPE 11KV (E) 
SISMV11E3 x 2402797 199900 
300 sq.mm. 3 core HT XLPE 11KV (E) 
SISMV11E3 x 3002797 
300 sq.mm. 3 core HT XLPE 11KV (UE) 
SISMV11U3 x 3002424 Ри 2980500 


2285.00 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 


120-185 sq.mm. 3 core HT Cable Indoor Terminations 
B 11KV (E) - EPKT 3111 ОНОО 
240-300 sq.mm. 3 соге HT Cable Indoor Terminations 
p- 11KV (E) - EPKT 3121 ЭСЕНОВ 
120-185 sq.mm. 3 соге HT Cable Outdoor Terminations 
22 11KV (Е) - ЕРКТ 3362 "Раоа 
240-300 sq.mm. 3 core НТ Cable Outdoor Terminations 
n 11KV (E) - EPKT 3372 141 19:90 
240-400 sq.mm. 3 core HT Cable Indoor Terminations 
B 11 KV (UE) - Belted PILC Cables - EPKT 4685 каа 
240-400 sq.mm. 3 соге HT Cable Outdoor Terminations 
11 KV (UE) - Belted PILC Cables - EPKT 4961 ао 
150-185 sq.mm. 3 core HT Cable Outdoor Terminations 
m 22KV(E) Screened XLPE Cables - EPKT 5363 pen 
240-400 sq.mm. 3 core HT Cable Outdoor Terminations 
E 22KV(E) Screened XLPE Cables-EPKT 5373 ымы 
185-240 sq.mm 3 core HT Cables Straight Through 
ПО 22KV (E) Screened XLPE Cables-EPKJ 5118 Each УМ 
. |300-400 sq.mm. 3 соге HT Cable Straight Thorugh 
EH 22KV (E) Screened XLPE Cables - EPKJ 5119 EST Ра 
AC Chargeable Emergency Lamp 2 x 11W PL Lamp with Еасһ 3181.00 
all connected accessories 
2m x im Rubber Mat suitable for 11 KV installation Set 18558.00 
RE to IS E Nos.) 


| c [Fist Aid Box First Aid Box complete with all First Aid Medicines | First Aid Box complete with all First Aid Medicines | all First Aid Medicines | Fach | | 169600 | 00 


--- Shock Treatment Chart fixed іп glass frame 1696.00 


Б Nos. Fire Buckets made out of 40 x 40 x 6mm MS Angle 4666.00 
| | f [Hand Gloves 11Kv Grade - Hand Gloves 11KV Grade 1908.00 
| ја. Danger Board as required by the Electrical Authorities 1590.00 
EN Fire Extinguisher Co2, 4.5 kg. confirming to TAC Norms 1432.00 
ШЕР Earth Discharge Rod 3711.00 


| XIV [parr "NU 


SUPPLY & INSTALLATION OF AIR-CONDITIONER 3 Star 5 Star 

WITH COPPER COIL Rated Rated 
ЕЗ 1.5 TR Split Туре АС Unit 32600.00 | 43400.00 
ШЕЗ 2.0 ТК Split Type АС Unit 43400.00 55400.00 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 


Supply апа installation of 4 KVA capacity Automatic 


Voltage Stabilizer with time delay relay Eden 4909.00 


Supply and installation of 5 KVA capacity Automatic 


Voltage Stabilizer with time delay relay each вал 


Supply and laying of 5/8" and 3/8" copper pipe (Extra 
beyond 3 metres supplied with AC unit) 


f |Supply and fixing of MS stand for fixing outdoor unit Each 


SUPPLY, INSTALLATION, TESTING, 
COMMISSIONING AND HANDING OVER OF AIR- 
COOLED SELF CONTAINED DUCTABLE AC UNITS 


ТТТ | НИ 


В Supply and fixing of Copper Refrigerant Piping of 7/8" dia 1020.00 
mee Supply and fixing of Flexible Canvas Connection 2720.00 


ЕП Supply апа fixing of 50mm thick Anti Vibrating ШЕ 534.00 

Pads 
Supply, Fabrication and erection of fabricated ducting RM 834.00 
made up of GI Sheets of 24 Gauge thickness | 
Supply, Fabrication and erection of fabricated ducting 

EE made up of GI sheets of 22 Gauge thickness sqm. таш 
Supply, Fabrication and erection of fabricated ducting 

Гај made up of GI sheets of 20 Gauge thickness шш; ады 
Supply and fixing of extruded aluminum powder coated, 

h |Supply and return Air Grilles / Diffusers with Volume} Sqm. 7775.00 

Control Damper 


ШЕН Supply апа fixing of water drain pipe line (1” PVC Pipe) 63.00 


Each 924.00 


1070.00 


96400.00 


166400.00 


226800.00 


292600.00 


424200.00 


351700.00 


363300.00 


399000.00 





the Airconditioning Indoor Unit 
Supply, fabrication and fixing of MS Channel for Mounting 
ИС the Airconditioning Oudoor Unit Each 0 
Supply and providing of pipeline nitrle rubber insulation 
54.30 
E" Refrigerant and drain pipe lines. 
m | m [Supply and fixing of Duct Mouth Dampers а 2330.00 


Supply and providing acoustic for initial portion of ducting 
with 12mm thick Fibre Glass Rigid Board covered with} Sqm. 827.00 
Tissue Paper and Aluminum Perforated Sheet 
Supply and providing thermal insulation of 9mm thick 
22 with Aluminum Foil sam: 50900 


Supply and Providing Civil Concrete Block for Mounting Еасһ 693.00 
the Airconditioning Unit 
| ја. Supply and laying of 30 sq.mm. incoming cable 375.00 


2 Supply and providing of 10 sq.mm. copper flexible single RM 86.90 
cable 
NECS Supply and providing of 1.5 sq.mm. copper flexible cable 19.40 


[teme ыы a 
„(ә юе БЕН NN 
E VARIABLE REFRIGERANT FLOW (VRF) NENNEN 
AIR-CONDITIONING SYSTEM 
ЕТ | | 2 
Ген |ә = 
o owm Гај воно _ 
Грен ја cem 
Гран Гај ces 
рено [Rem [ rhe 
wem 9 orm 
apom [mem | ore | 
mpm Гај чао 
[ьш Гај зи 
Ген | ва | oe 
| еони | ва ПЕ 
НІКІ: | ве | БЕСІН 
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aE 


Supply, fabrication and fixing of MS Channel for Mounting 7194.00 
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for the year 2021-2022 
(w.e.f. 13.09.2021) 


Дан Ге) эзш 
epa ooo 2600.0 


High ESP Duct (200Pa / 220Pa) with Wired 
Controller, No Drain Pump 


81000.00 
83700.00 
143100.00 


149800.00 


Wall-Mounted Panel with 
Controller 


17700.00 
18800.00 
21800.00 
22500.00 
23600.00 


24100.00 


1750.00 


1470.00 


1050.00 
950.00 
755.00 


660.00 
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EE E а | | mmm 
SS 304 Grade with 1m/sec. speed with ARD 

ГА fe persons Passenger it car size (3300x3100) | __ 
[Pra олени meneren |ва | ooo 
[> fenes un mnome [fem чие 
[ s fio persons passenger ur car size (mo iso | | неее | 
Грижа Sea ОЕ 
[> fenes un таео fen | чие 
[ e fis persons passenger ur car size ooox 1100) | | ншы | 
МЕНЕ unman meneren Sea | шш _ 
о ронан тетен | вано _ 
[ e ро persons passenger ur car size ooox 1800) | __| чен 
Грижа Бо | заш 

ТТГ ва ЕТТИ 


Further increase of rate per floor for every additional floor 
Rs.1,00,000/- per floor. Comprehensive servicing and 
maintenance of lifts for further period of 2 years beyond 
free warranty period of one year from the date of 
commissioning of lifts will be paid at the rate of 5% of 
capital cost of lift. 


Dc" 

SS 304 Grade with 1m/sec. speed with ARD 

[ ^ ре persons passenger u car size tok | __| намаган 
[ [s олени eene fen omen _ 
О СС emen _ 


as persone passenger ure car sze во | | — 


в | 20 Persons Passenger Lift Car Size (1300 x 2400) 
5 
|| Gearless Lift without Machine Room Each 2787000.00 


Further increase of rate per floor for every additional floor 
Rs.1,00,000/- per floor. Comprehensive servicing and 
maintenance of lifts for further period of 2 years beyond 
free warranty period of one year from the date of 
commissioning of lifts will be paid at the rate of 5% of 
capital cost of lift. 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 
| | а 1 PHASE UPS (Single Phase In & Single Phase Out) - System with Battery 
1 hour 2 hours 
| laf KVA | Each | 29500.00 | 39500.00 
| |b fe KVA | Each | 65000.00 | 85500.00 
| | са КМА | Each | 78500.00 | 135000.00 
ЕН 5 КУА | Each | 145000.00 | 200000.00 
| је 7.5 KVA | Each | 175000.00 | 228000.00 
Br 3 PHASE UPS (Three Phase In & Single Phase Out) | System with Battery 
1 hour 2 hours 
ШЕН 7.5 КУА | Each | 185000.00 | 237500.00 


| |ејеки Гна reo o зов 


р 
СІ STEEL TUBULAR POLE FOR STREET LIGHT EBEN 


4 Metre Length Single Bracket Pole with Base Plate 

(250 x 250 x 6mm) 6350.00 
76.10mm OD x 3.65mm Thick x 4000mm Length 

4 Metre Length Double Bracket Pole with Base Plate 

(250 x 250 x 6mm) 7230.00 
76.10mm OD x 3.65mm Thick x 4000mm Length 

6 Metre Length Single Bracket Pole with Base Plate 

(250 x 250 x 6mm) 7590.00 
76.10mm OD x 3.65mm Thick x 6000mm Length 

6 Metre Length Double Bracket Pole with Base Plate 

(250 x 250 x 6mm) 8470.00 
76.10mm OD x 3.65mm Thick x 6000mm Length 


7 Metre Length Single Bracket Pole with Base Plate 

(250 x 250 x 6mm) 

114.30mm OD x 5.40mm Thick x 4000mm Length, 88.90mm 9730.00 
OD x 4.85mm Thick x 1500mm Length, 76.1mm OD x 

3.25mm Thick x 1500mm Length 





7 Metre Length Double Bracket Pole with Base Plate 

(250 x 250 x 6mm) 

114.30mm OD x 5.40mm Thick x 4000mm Length, 88.90mm 
OD x 4.85mm Thick x 1500mm Length, 76.10mm OD x 
3.25mm Thick x 1500mm Length 


7.50 Metre Length Single Bracket Pole with Base Plate (250 x 
250 x 6mm) 

114.30mm OD x 5.40mm Thick x 4500mm Length, 88.90mm 
OD x 4.85mm Thick x 1500mm Length, 76.1mm OD x 
3.25mm Thick x 1500mm Length 


7.50 Metre Length Double Bracket Pole with Base Plate (250 
x 250 x 6mm) 

114.30mm OD x 5.40mm Thick x 4500mm Length, 88.90mm 
OD x 4.85mm Thick x 1500mm Length, 76.10mm OD x 
3.25mm Thick x 1500mm Length 


8 Metre Length Single Bracket Pole with Base Plate 

(250 x 250 x 6mm) 

114.30mm OD x 5.40mm Thick x 4500mm Length, 88.90mm 
OD x 4.85mm Thick x 1750mm Length, 76.10mm OD x 
3.25mm Thick x 1750mm Length 


8 Metre Length Double Bracket Pole with Base Plate 

(250 x 250 x 6mm) 

114.30mm OD x 5.40mm Thick x 4500mm Length, 88.90mm 
OD x 4.85mm Thick x 1750mm Length, 76.10mm OD x 
3.25mm Thick x 1750mm Length 


8.50 Metre Length Single Bracket Pole with Base Plate 
(250 x 250 x 6mm) 

114.30mm OD x 5.40mm Thick x 5000mm Length, 
88.90mm OD x 4.85mm Thick x 1750mm Length, 
76.10mm OD x 3.25mm Thick x 1750mm Length 


8.50 Metre Length Double Bracket Pole with Base Plate 
(250 x 250 x 6mm) 

114.30mm OD x 5.40mm Thick x 5000mm Length, 
88.90mm OD x 4.85mm Thick x 1750mm Length, 
76.10mm OD x 3.25mm Thick x 1750mm Length 


9 Metre Length Single Bracket Pole with Base Plate 
(300 x 300 x 6mm) 

114.30mm OD x 5.40mm Thick x 5000mm Length, 
88.90mm OD x 4.85mm Thick x 2000mm Length, 
76.10mm OD x 3.25mm Thick x 2000mm Length 


9 Metre Length Double Bracket Pole with Base Plate 
(300 x 300 x 6mm) 

114.30mm OD x 5.40mm Thick x 5000mm Length, 
88.90mm OD x 4.85mm Thick x 2000mm Length, 
76.10mm OD x 3.25mm Thick x 2000mm Length 


Basic Rate approved 
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10700.00 
10870.00 
12010.00 


13390.00 
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for the year 2021-2022 
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10 Metre Length Single Bracket Pole with Base Plate 

(300 x 300 x 6mm) 

139.70mm OD x 4.50mm Thick x 5200mm Length, 15800.00 
114.30mm OD x 4.50mm Thick x 2400mm Length, 

88.90mm OD x 3.25mm Thick x 2400mm Length 

10 Metre Length Double Bracket Pole with Base Plate 

(300 x 300 x 6mm) 

139.70mm OD x 4.50mm Thick x 5200mm Length, Each 16230.00 
114.30mm OD x 4.50mm Thick x 2400mm Length, 

88.90mm OD x 3.25mm Thick x 2400mm Length 

12 Metre Length Single Bracket Pole with Base Plate 

(300 x 300 x 6mm) 

165.10mm OD x 4.50mm Thick x 5800mm Length, Each 18620.00 
139.70mm OD x 4.50mm Thick x 3100mm Length, 

114.30mm OD x 3.65mm Thick x 3100mm Length 

10 Metre Length Double Bracket Pole with Base Plate 

(300 x 300 x 6mm) 

165.10mm OD x 4.50mm Thick x 5800mm Length, Each 20640.00 
139.70mm OD x 4.50mm Thick x 3100mm Length, 

114.30mm OD x 3.65mm Thick x 3100mm Length 


| | 2 |OCTAGONAL POST EE 


Supply, Erection of 8m Free Standing Single Arm Bracket 

8 sided Octogonally continously tapered structured pole 

with base plate of size 300 x 300 x 12mm as per IS-875 

with following specification. 

Bottom Pole Dia - 130mm 20790.00 
Top Pole Dia - 70 mm 

Thickness of Pole - 3 mm 

The pole should be hot dip galvanized confirming to BESN 

ISO-1461 with thickness of 65 Micron 


Erection of 8m Free Standing Double Arm 
Bracket 8 sided Octogonally continously tapered 
structured pole with base plate of size 300 x 300 x 12mm 
as per IS-875 with following specification. 
Bottom Pole Dia - 130mm Each 21920.00 
Top Pole Dia - 70 mm 
Thickness of Pole - 3 mm 
The pole should be hot dip galvanized confirming to BESN 
ISO-1461 with thickness of 65 Micron 
Supply, Erection of 7m Free Standing Double Arm 
8 sided Octogonally continously tapered 
structured pole with base plate of size 250 x 250 x 12mm 
as per IS-875 with following specification. 
Bottom Pole Dia - 140mm Each 20910.00 
Top Pole Dia - 70 mm 
Thickness of Pole - 3 mm 
The pole should be hot dip galvanized confirming to BESN 
ISO-1461 with thickness of 65 Micron 
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|з Minimast (12 Metre) with 6 Nos. 150W LED Fitting | Each | 349800.00 
EPI Highmast (16 Metre) with 8 Nos. 150W LED Fitting БЕБЕ 528100.00 


Supply of Early Streamer Emission Air Terminal (ESEAT).| Each _ a 00 
tL 
The ESEAT has corrosion resistant stainless chrome body made 
up of AISI 316 grade of height 0.50 metres capable of working 
in hazardous atmosphere. The Air terminal is non-radioactive 
and requires no special licensing. The unit is fully autonomous 
(no battery, no external power supply is required), collects 
energy from the ambient electric field.The ESEAT model has 
been tested in a high voltage laboratory in accordance with NFC 
17 102 in order to measure the average gain in triggering. The 
average gain in triggering time (ATs) obtained during the lab 
test for the offered model is 60 us. Тһе ESEAT works оп 
negative as well as positively polarized discharges. ESEAT has 
been tested for such discharges in Central Power Research 
Institute (CPRI). A dedicated tester is avilable to test the 
healthiness of the ESEAT on request (Page No. 37, Point No. 3 of 
Clause 8.6 of the Revised NFC 17-102 version 2011 ). 
ESEAT Model : | - Radius of protection : 86 Metres 
Level of protection considered for the Project-II level 


Supply of Early Streamer Emission Air Terminal (ESEAT).| Each 65580.00 
The ESEAT has corrosion resistant stainless chrome body made 
up of AISI 316 grade of height 0.50 metres capable of working 
in hazardous atmosphere. The Air terminal is non-radioactive 
and requires no special licensing. The unit is fully autonomous 
(no battery, no external power supply is required ), collects 
energy from the ambient electric field. The ESEAT model has 
been tested in a high voltage laboratory in accordance with NFC 
17 102 in order to measure the average gain in triggering. The 
average gain in triggering time (ATs) obtained during the lab 
test for the offered model is 60 us. 
The ESEAT works on negative as well as positively polarized 
discharges. ESEAT has been tested for such discharges in 
Central Power Research Institute (CPRI). A dedicated tester is 
avilable to test the healthiness of the ESEAT on request (Page 
No. 37, Point No. 3 of Clause 8.6 of the Revised NFC 17-102 
: S - Radius of protection : 46 Metres 
Level of protection considered for the Project-II level 


Supply of Standard / Special Mounting Structure of height| Each 19680.00 
4.5 mts. pipe, and 300 x 300 x 8mm MS plate, 3 mts. 

48mm OD class C GI outer pipe,1.8 mtr, 38mm OD inner 

pipe, for roof mounting on concrete base and with FRP 

adapter 


| | а [pown сонристок _ ШЕНЕП 


Supply and run of 25mm x 6mm GI Flat Down Condutor| Mtr 114.00 
with necessary clamps / supports on wall / floor / ground 
for earth connection 
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Supply of Test Link Box for each Down conductor in order| Each К 00 
to disconnect the earth termination system to enable 
measurement of resistance 


| | f [EARTH ELECTRODE | | 


Supply and insallation maintenance free СІ Earthing| Each 8938.00 
System comprising of 50mm dia and 2 mtr. long earth 

electrode of low carbon steel rod with 100 micron 

bonding and 25 kgs. of carbon based environment friendly 

backfill compound and suitable clamp 


Supply and insallation Cabinet Type Class 1 and 2| Each 18780.00 
Combined Model SPD to arrest surges and overvoltages in 

the power line due to lighning switching action etc. they 

must be installed in the incoming MCC panel / DB of the 

respective buling in parallel to the power circuit. 

Model: PSV4-12.5/400TT (3 phase power network) 


| XVI [PART PART"P" | 


m LEM 
PROJECTOR AND MOTORIZED SCREEN 
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8 Pin = Mic Socket with Modular Box and Front 
Plate ы 


| | 13 |2 Core 1.5 sq.mm Shielded Copper Speaker Wire 2 Core 1.5 sq.mm Shielded Copper Speaker Wire EE 40.90 
| jaa 8 Core 1.5 sq.mm PVC Copper Conference Ccable | вм | 157.00 


3200 Ansi Lumens Projector, 
ЕЕ XGA (1024Х 768 ) Resolution, Contrast Ratio: 4000:1 SEUN 
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38550.00 


49530.00 


112460.00 
128470.00 


208760.00 


5355.00 


4819.00 


5890.00 
12478.00 
16922.00 


24633.00 


1927.00 
2676.00 
3211.00 
4282.00 
6423.00 
21412.00 


37470.00 





Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 
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Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 
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| | 14 |2504 Change Over Switch with Panel Board | 250A Change Over Switch [250A Change Over Switch with Panel Board = Panel Board 


100A Panel Board with 100A TPN Switch & 5 Nos. 30A Each 863.00 
TPN switch with Bus Bar 
250A Panel Board with 250A TPN Switch & 7 Nos. 63A 
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Basic Rate approved 
for the year 2021-2022 
(w.e.f. 13.09.2021) 
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The Basic Rate adopted under this Head, "Annexure-VII - Rates of Electrical Items of Works" 
is exclusive of all taxes and GST. 





GOVERNMENT OF TAMIL NADU 
PUBLIC WORKS DEPARTMENT 


OFFICE OF THE ENGINEER-IN-CHIEF (BUILDINGS) & 
CHIEF ENGINEER (BUILDINGS), CHENNAI REGION, PWD, CHEPAUK, CHENNAI-5 


ELECTRICAL DETAILED DATA 














(TAMIL NADU) 
FOR THE YEAR 2021-2022 
(WITH EFFECT FROM 13.09.2021) 











Amount 


Description Rate in Rs. in Rs. 




















SD 1 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3 ) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
in suitable heavy gauge MS conduit pipe on wall and ceiling with MS accessories with MS switch Box and 5A FT 
switch with painting of suitable colour continuous earth wire connection of 14 SWG TC wire for light point / fan point 
(for electronic regulator) 





Metre |1.5 sq.mm. (22/0.3) PVC unsheathed SC copper cable 15.50 Metre 





Metre |MS heavy gauge conduit pipe |бтт (5 / 8") 31.20 Metre 
Nos. ТМ plug 38mm x 25mm x 19mm (1-1/2" x 1" x 3/4") 287.00 1000 Nos. 
Conduit saddles 16mm (5/8") 36.60 Gross 











Brass screws (25mm) No.6 64.30 Gross 





MS conduit bends 16 mm 83.00 Dozen 





. [Conduit tee bends 16 mm 87.70 Dozen 





5A SP flush type switch 192.60 Dozen 





. Ceiling rose 13.70 Each 
3 way MS junction box (150 x 150 x 75mm) (MR) 67.00 Each 
MS conduit round box (MR) 5.25 Each 
MS switch box (100 x 100 x 75mm) 48.05 Each 
14 SWG TC wire 589.00 Kg. 
Quality paint 225.40 


Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 
Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 























132.91 








Add 1% sundries, etc. 





Labour charges 





Total 
Rate per point = Rs. 11082.66/4 2770.67 
Say Rs.| 2771.00 











LABOUR DETAILS 





Electrical Maistry 817.00 





. (Wireman Grade-I 1424.00 





. |Wireman Grade-II 2124.00 





Electrical Helper 2224.00 





6589.00 























Amount 


Description Rate in Rs. in Rs. 





SD 2 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
in suitable heavy gauge MS conduit pipe on wall and ceiling with MS accessories with switch box with 5A FT switch 
inflush with wall and covered with hylum sheet of 3mm thick with painting of suitable colour with continuous earth 
wire connection of 14 SWG TC wire for light point / fan point (for electronic regulator) 





From SD 1 
LESS 
Switch box (100 mm x 100 mm x 75 mm)(MR) 











150mm x 150mm x 75mm MS junction box 











ADD 





Switch box concealed type (MR) 





MS junction box concealed type (150 x 150 x 75mm) (MR) 





Hylem sheet 100mm x 100mm x 3mm 





Hylem sheet 150mm x 150mm x 3mm 











Add 1% sundries, etc. 





Labour chargess as per SD 1 





Total 
Rate per point = Rs. 11094.96/4! 2773.74 
Say Rs.| 2774.00 
































SD 3 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
in suitable heavy gauge MS conduit pipe concealed in wall and ceiling with MS accessories with MS switch box in 
flush with wall with 5A FT switch with 3mm thick hylem sheet cover MS switch box with continuous earth wire 
connection of 14 SWG TC wire and making good of the concealed portion for concealed light point / fan point (for 
electronic regulator) 





Metre |1.5 sq.mm. (22 / 0.3) РУС unsheathed SC copper cable 





Metre | Heavy gauge MS conduit pipe 16mm (5 / 8") 





Nos. |MS conduit bends 16mm 





Nos. |Conduit tee 16mm 





Nos. |5A SP flush type switch 





Nos. |MS conduit round box (MR) 





MS switch box concealed type (100 x 100 x 75mm) (MR) 





MS Junction box concealed type (150 x 150 x 75mm) 
(MR) 


Ceiling rose 


























Hylem sheet (100 x 100 x 3 mm) 


Description Rate in Rs. Amount 





Hylem sheet 150 x 150 x 3mm 14.18 
14 SWG TC wire 589.00 
Cement 298.00 
Sand 83.25 

















Add 1% sundries, etc. 





Labour charges 








LABOUR DETAILS 
As per SD 1 6589.00 
Mason Grade-I 1722.00 
Mazdoor-I Class 2248.00 
10559.00 

















Rate per point = Rs. 15486.63/4 3871.66 
Say Rs. 3872.00 





























SD 4 





Wiring with 3 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
on suitable heavy gauge MS conduit pipe on wall and ceiling with MS accessories with MS switch box and 5A FT 
switch (two way) with painting of suitable colour with continuous earth wire connection of 14 SWG TC wire for open 
staircase light point 





Metre |1.5 sq.mm. (22/0.3) PVC unsheathed SC copper cable 15.50 Metre 





Metre |MS conduit heavy gauge pipe 19mm (3 / 4") 32.30 Metre 
Nos. |TW plugs (38mm x 25mm x 19mm) 287.00 1000 Nos. 
Gross |Conduit saddle 19mm (48 Nos.) 39.00 Gross 
Nos. |Brass screws 38mm (1-1/2") 68.80 Gross 
Nos. |Conduit bends 19mm 92.40 Dozen 
Nos. Conduit tees 19mm 88.60 Dozen 
Nos. |5A flush type staircase switch 239.00 Dozen 
Nos. |Ceiling rose 13.70 Each 
Nos. |Conduit round block (MR) 5.25 Each 
Nos. |MS switch box 100 x 100 x 75mm (MR) 48.05 Each 
































No. |MS junction box 150mm x 150mm x 75mm (МК) 67.00 Each 





Kg. |14 SWG TC wire 589.00 Kg. 


Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 
Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 








132.91 LS 





Quality paint 225.40 








Add 1% sundries, etc. 





Labour charges as per SD 1 





Total 
Rate per point = Rs. 10420.4/3 3473.47 
Say Rs.| 3473.00 





























Amount 


Description Rate in Rs. in Rs. 





SD5 





Wiring with 3 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
in suitable heavy gauge MS conduit pipe on wall and ceiling with MS accessories with MS switch box with 5A FT 
switch (two way) in flush with wall and covered with hylem sheet of 3mm thick with painting of suitable colour with 
continuous earth wire connection of 14 SWG TC wire for open staircase light point 





From SD 4 
LESS 








Switch box open type(100 mm х100 mm x 75 mm)(MR) 
MS Junction box 150mm x 150mm x 75mm (MR) 











ADD 





Staircase MS switch box concealed type (MR) 
100 x 100 x 75mm 





Hylem sheet 100mm x 100mm x 3mm 





Labour chargess for concealing and making good 





MS junction box 150 x 150 x 75mm concealed type 





Hylem sheet 150mm x 150mm x 3mm 











Add 1% sundries, etc. 





Labour charges as per SD 1 





Total 
Rate per point = Rs. 10513.81/3! 3504.60 
Say Rs.| 3505.00 
































SD 6 





Wiring with 3 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
in suitable heavy gauge MS conduit pipe concealed in wall and ceiling with MS accessories with MS switch box with 
5A FT switch (two way) in flush with wall and covered with 3mm thick hylem sheet for MS switch box with 
continuous earth wire connection of 14 SWG TC wire and making good of the concealed portion with suitable colour 
for concealed staircase light point 





90 Metre |1.5 sq.mm. (22 / 0.3) РУС unsheathed SC copper cable 





Metre |М5 heavy gauge conduit pipe 19mm 





Nos. |Conduit bends 19mm 





Nos. |Conduit tees 19mm 





Nos. |5A flush type staircase switch 





Nos. |Ceiling rose 





Nos. |MS conduit round block (MR) 





Nos. |MS switch box 100 x 100 x75mm concealed type 





No. Нуіегп sheet 150 x 150 x 3mm 





Nos. |Hylem sheet 100mm x 100mm x 3mm 




















Amount 


Description Rate in Rs. in Rs. 





MS junction box 150 x 150 x 75mm concealed type (MR) 67.00 67.00 





14 SWG TC wire 589.00 . 530.10 





Cement 298.00 298.00 





Sand 83.25 333.00 








Add 1% sundries, etc. 





Labour charges 2/3 of SD 3 





Total 
Rate per point = Rs. 11216.97/3, 3738.99 
Say Rs.| 3739.00 
































SD7 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
in suitable heavy gauge MS conduit pipe on wall and ceiling with MS accessories with suitable MS box to house the 
control switch and regulator with painting of suitable colour with continuous earth wire connection of 14 SWG TC 
wire for open conduit for fan point (for rheostatic fan type regulator) 





From SD 1 4449.17 








LESS 





MS switch box 100 x 100 x 75mm 








ADD 





MS switch box 30cm x 20cm x 7.5cm 








Add 1% sundries, etc. 





Labour charges as per SD 1 





Total 





Rate per point = Rs. 11335.36/4 2833.84 























Say Rs.| 2834.00 





50 8 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single unsheathed copper conductor cable of 1100V grade т 
suitable heavy gauge MS conduit pipe on wall and ceiling with MS accessories with suitable MS box to house the 
control switch regulator flush with wall and covered with hylem sheet of 3mm thick with painting of suitable colour 
with continuous earth wire connection of 14 SWG TC wire for open conduit fan point (for rheostatic type fan 
regulator) 





From SD 7 4699.37 
LESS 

MS switch box 30 x 20 x 7.5ст 

MS Junction box 150 x 150 x 75mm 

















ADD 
MS switch box flush type 30 x 20 x 7.5cm 


























Amount 


Description Rate in Rs. in Rs. 





Hylem sheet 37.80 





Labour chargess for concealing 18.90 





MS Junction box concealed type (150 x 150 x 75mm) 67.00 





Hylem sheet 150 x 150 x 3mm 14.18 











Add 1% sundries, etc. 





Labour charges as per SD 1 





Total 
Rate per point = Rs. 11554.1/4| 2888.53 
Say Rs. 2889.00 
































SD 9 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
in suitable heavy cauge MS conduit pipe concealed in wall and ceiling with MS accessories inflush with wall with 
suitable MS box to the house control switch and regulator with 3rnm thick hylum sheet cover for MS switch box with 
continuous earth wire connection of 14 SWG TC wire and rnaking good of the concealed portion with suitable colour 
for concealed fan point (for rheostatic type fan regulator) 





From SD 3 4878.84 
LESS 
MS switch box 











Hylem sheet 








ADD 





MS switch box to house fan regulator and control switch 
concealed type (30 x 20 x 7.5cm) (MR) 





Hylem sheet each (300 x 200 x 3mm) 











Add 1% sundries, etc. 





Labour charges as per SD 3 





Total 





Rate per point = Rs. 15869.42/4! 3967.36 





Say Rs. 3967.00 


























SD 10 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3 ) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
in suitable heavy gauge MS conduit pipe on wall and ceiling with MS accessories with 150mm x 100mm x 75mm MS 
switch box for 5A 3 pin non interlocking flush type CS plug wfth painting of suitable colour with continuous earth 
wire connection of 14 SWG TC wire for open plug point 








Metre |1.5 sq. mm. (22 / 0.3) PVC unsheathed SC copper cable 


Description Rate in Rs. Per Amount 





MS conduit heavy gauge pipe 16mm (5 / 8") 31.20 Metre 
Nos. /TW plugs 38mm x 25mm x 19mm (1-1/2 "x 1" x 3/4") 287.00 1000 Nos. 
Gross |Conduit saddles 16mm (72 Nos.) 36.60 Gross 
Gross |Brass screws 25mm (No.6) 64.30 Gross 
Nos. [Conduit bends 16mm 83.00 Dozen 
Nos. |Conduit tees 16mm 87.70 Dozen 
Nos. |MS switch box 150 x 100 x 75mm 63.10 Each 
Nos. |БА flush type switch 192.60 Dozen 
Nos. |БА 3pin апа 2pin combined flush type wall socket 23.90 Each 
Kg. |14 SWGTC wire 589.00 Kg. 


Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 
Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 



































132.91 LS 





Quality paint 225.40 








Add 1% sundries, etc. 





Labour charges as per SD 1 





Total 
Rate per point = Rs. 11512.12/8 1439.02 
Say Rs.| 1439.00 
































SD 11 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3 ) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
in suitable heavy gauge MS conduit pipe on wall and ceiling with MS accessories with 150mm x 100mm x 75mm MS 
switch box inflush with wall with 3mm thick hylum sheet cover for 5A 3pin non interlocking flush type CS plug with 
painting of suitable colour with continuous earthwire connection of 14SWG TC wire for open plug point 





From SD 10 
LESS 
MS switch box open type (150 x 100 x 75mm) 














ADD 





MS switch concealed type (flush type) 
Hylem sheet (150 x 100 x 3mm) 








Labour for concealing 











Add 1% sundries, etc. 





Labour charges as per SD 1 





Total 
Rate per point = Rs. 11674.93/8 1459.37 
Say Rs.| 1459.00 



































Amount 


Description Rate in Rs. in Rs. 





SD 12 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3 ) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
in suitable heavy gauge MS conduit pipe on wall and ceiling with MS accessories in flush with wall with 150mm x 
100mm x 75mm MS switch box with 3mm thick hylum sheet cover for 5A 3pin non interlocking CS plug with 
continuous earth wire connection of 14 SWG TC wire and making good of the concealed portion with suitable colour 
for concealed plug point 





Metre (1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 





Metre |MS conduit pipe 16mm heavy gauge 





Nos. |MS conduit bend 16mm 





Nos. |Conduit tee 16mm 





MS switch box 150mm x 100mm x 75mm concealed type 
(MR) 
Nos. |Нует sheet (150 x 100 x 3mm) 


Nos. 








Nos. |5A flush type switch 





Nos. |5A 3pin and 2 pin combined flush type wall socket 
Kg. |14 SWG TC wire 








Cement 


Sand 











Add 1% sundries, etc. 





Labour charges as per SD 3 





Total 








Rate per point = Rs. 15957.11/8! 1994.64 





Say Rs. 1995.00 


























SD 13 





Wiring with 2 x 4 sq.mm. (56 / 0.3mm) PVC insulated single core unsheathed copper cable conductor cable of 
1100V grade in suitable heavy gauge MS conduit pipe on wall and ceiling with MS accessories with 150mm x 100mm 
x 75mm MS switch box for 15A 3 pin non interlocking CS plug with painting of suitable colour with continuous earth 
wire connection by 14 SWG TC wire for open power plug point 





90  Metre |4 sq. mm. (56 / 0.3) PVC unsheathed SC copper cable 38.30 Metre 





Metre |MS conduit pipe 19mm 32.30 Metre 





Nos. /TW plug 38mm x 25mm x 19mm (1-1/2" x 1" x 3/4") 287.00 1000 Nos. 





Nos. |Conduit saddles 19 mm 39.00 Gross 





Brass screws 25mm 64.30 Gross 





Conduit bends 19 mm 92.40 Dozen 





Conduit tee 19mm 88.60 Dozen 





MS switch box 150 mm x 100 mm x 75mm 63.10 Each 





5A/15A 3pin combined flush type wall socket only 54.00 Each 





15A flush type switch 56.00 Each 





14 SWG TC wire 589.00 Kg. 




















Amount 


Description Rate in Rs. in Rs. 





Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 


Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 ee 13291 





Quality paint 225.40 112.70 








Add 1% sundries, etc. 





Labour charges as per SD 1 





Total 
Rate per point = Rs. 14208.48/8! 1776.06 
Say Rs.| 1776.00 
































SD 14 





Wiring with 2 x 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade іп 
suitable heavy gauge MS conduit pipe on wall and ceiling with MS accessories with 150mm x 100mm x 75mm MS 
switch box in flush with wall with 3mm thick hylum sheet for 15A 3pin non interlocking flush type CS plug with 
painting suitable colour with continuous earth wire connection of 14 SWG TC wire for open power plug point 





From SD 13 
LESS 








MS box 150 x 100 x 75mm switch box opentype 








ADD 





MS box 150 x 100 x 75mm switch box concealed type 





Hylem sheet 150 x 100 x 3mm 





Labour for concealing 











Add 1% sundries, etc. 





Labour charges as per SD 1 





Total 
Rate per point = Rs. 14371.29/8 1796.41 
Say Rs.| 1796.00 
































SD 15 





Wiring with 2 x 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade іп 
suitable heavy gauge MS conduit pipe concealed in wall and ceiling with MS accessories in flush with wall with 
150mm x 100mm x 75mm MS switch box concealed type with 3mm thick hylum sheet cover for 15A 3 pin flush type 
non interlocking CS plug with continuous earth wire connection of 14 SWG TC wire and rnaking good of the 
concealed portion for concealed power plug point 











4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 





MS conduit pipe 19mm 





Conduit bends 19mm 





Conduit tees 19mm 























MS box 150 x 100 x 75mm concealed type 


Amount 


Description Rate in Rs. 





9.45 
54.00 
56.00 
589.00 
298.00 
83.25 


Hylem sheet 





5A/15A 3pin combined flush type wall socket only 





15A flush type switch 
14 SWG TC wvire 








Cement 


Sand 











Add 1% sundries, etc. 





Labour charges as per SD 3 





Total 
Rate per point = Rs. 18652.26/8 





2331.53 
2332.00 





Say Rs. 


























SD 16 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3 ) PVC insulated single core unsheathed copper conductor cable of 1100V 
grade in suitable PVC rigid pipe on wall and ceiling with PVC accessories and with TW switch box and 5A FT switch 
with painting of suitable colour with continuous earth wire connection of 14 SWG TC wire for open PVC light point / 


fan point (for electronic regulator) 





90 


Metre 


1.5 sq.mm. (22 / 0.3) PVC insulated unsheathed SC 
copper cable 


Metre 





45 


Metre 


PVC rigid pipe 16mm 


Metre 





~ 
ul 
о 


Nos. 


TW plugs 38mm x 25mm x 19mm (1-1/2" x1" x3/4") 


1000 Nos. 





N 
N 


Nos. 


Conduit saddles 16mm 


Gross 





Gross 


Brass screws 25mm 


Gross 





Nos. 


PVC bends 16mm 


Each 





Nos. 


PVC tees 16mm 


Dozen 





Nos. 


5A SP switch flush type 


Dozen 





Nos. 


Ceiling rose 


Each 





Nos. 


PVC junction box 


Dozen 





Nos. 


TW round blocks 


Each 





~ ~ la alialoke 


Nos. 


TW switch box 100 x 100 x 63mm (MR) 


Each 





No. 


TW junction box 150 x 150 x 63mm (MR) 


Each 





Kg. 


14 SWG ТС wire 


Kg. 








Quality paint 





Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 
Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 








Add 1% sundries, etc. 





Labour charges 2/3 of SD 1 





Total 





Rate per point = Rs. 7841.17/4 


1960.29 











Say Rs. 


10 





1960.00 














Amount 


D Зи“ 5 | ! 
escription Rate in Rs in Rs. 





SD 17 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories and with TW switch box and 5A FT switch with 
painting of suitable colour for open PVC light point / fan point (for electronic regulator) (4 points per coil) 





1.5 sq.mm. (22 / 0.3) PVC insulated unsheathed SC 


15.50 Metre 
copper conductor 


90 Metre 





45 Metre |PVC rigid pipe 16mm 13.10 Metre 





~ 
ul 
о 


Nos. [TW plugs 38mm x 25mm x 19mm (1-1/2" x 1" x 3/4") 287.00 1000 Nos. 





Nos. |Conduit saddles 16mm 36.60 Gross 


M 
N 





Gross |Brass screws 25mm 64.30 Gross 





Nos. |PVC bends 16mm 3.00 Each 





Nos. |РУС tees 16mm 13.20 Dozen 





Nos. |БА SP switch flush type 192.60 Dozen 





Nos. |Ceiling rose 13.70 Each 





Nos. |PVC junction box 41.20 Dozen 





Nos. |TW round blocks 5.58 Each 





Nos. |TW switch box 100 x 100 x 63mm 14.70 Each 





- a a| alai љ| о = 


Мо. |TW junction box 150 x 150 x 63mm 21.20 Each 





о 
ul 





Quality paint 225.40 Litre 





Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 


Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 281 ES 








Add 1 % sundries, etc. 





Labour charges 8/9 of SD 16 





Total 





Rate per point = Rs. 6550/4 1637.50 





Say Rs. 1638.00 


























SD 18 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories and with TW switch box and 5A FT switch with 
painting of suitable colour for open PVC light point / fan point (for electronic regulator) (5 points per coil) 





1.5 sq.mm. (22 / 0.3) PVC insulated unsheathed SC 


Metre 
copper conductor 


Metre 





Metre |PVC rigid pipe 16mm Metre 





Nos. [TW plugs 38mm x 25mm x 19mm (1-1/2" x 1" x 3/4") 1000 Nos. 





Nos. |Conduit saddles 16mm Gross 





Brass screws 25mm Gross 





PVC bends 16mm Each 





PVC tees 16mm Dozen 





5A SP switch flush type Dozen 




















11 


Description Rate in Rs. Amount 





Ceiling rose 13.70 





PVC junction box 41.20 
. |TW round blocks 5.58 

. |TW switch box 100 x 100 x 63mm 14.70 
TW junction box 150 x 150 x 63mm 21.20 
Quality paint 225.40 




















Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 


Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 а 








Add 1% sundries, etc. 





Labour charges as per SD 17 





Total 





Rate per point = Rs. 6611.17/5| 1322.23 





Say Rs.| 1322.00 


























SD 19 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade 
in suitable PVC rigid pipe on wall and ceiling with PVC accessories with TW switch box inflush with wall with 5A FT 
switch covered with hylum sheet of 3mm thick with painting of suitable colour with continuous earth wire connection 


of 14 SWG TC wire for open PVC light point / fan point (for electronic regulator) 





From SD 16 3414.36 
LESS 
. |TW switch box 100 x 100 x 63mm open type 











TW Junction Box 150 x 150 x 63mm open type 











ADD 
. |TW switch box 100 x 100 x 113mm flush type 








Hylem sheet 100 x 100 x 3mm 





TW connection box 150 x 150 x 113mm (flush type) 





Hylem sheet 150 x 150 x 3mm 











Add 1% sundries, etc. 





Labour charges as per SD 16 





Total 
Rate per point = Rs. 7878.72/4| 1969.68 
Say Rs. 1970.00 
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Amount 


Description Rate in Rs. in Rs. 





SD 20 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories and with TW switch box and 5A FT switch with 
painting of suitable colour for open PVC light point / fan point (for electronic regulator) (6 points per coil) 





1.5 sq.mm. (22 / 0.3) PVC insulated unsheathed SC 


15.50 Metre 
copper conductor 


90 Metre 





45 Metre IPVC rigid pipe 16mm 13.10 Metre 





Nos. /TW plugs 38mm x 25mm xi19mm (1-1/2" x 1" x 3/4") 287.00 1000 Nos. 





Nos. |Conduit saddles 16mm 36.60 Gross 





Gross |Brass screws 25mm 64.30 Gross 





Nos. |PVC bends 16mm 3.00 Each 





Nos. |PVC tees 16mm 13.20 Dozen 





Nos. |БА SP switch flush type 192.60 Dozen 





Nos. |Ceiling rose 13.70 Each 





Nos. |PVC junction box 41.20 Dozen 





Nos. ITW round blocks 5.58 Each 





Nos. |TW switch box 100 x 100 x 63mm 14.70 Each 





No. |TW junction box 150 x 150 x 63mm 21.20 Each 








Quality paint 225.40 Litre 





Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 


Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 АЕ Ез 








Add 1% sundries, etc. 





Labour charges as per SD 17 





Total 





Rate per point = Rs. 6672.33/6 1112.06 





Say Rs.| 1112.00 


























SD 21 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated unsheathed single core copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories with TW switch box with 5A FT switch inflush with 
wall covered with hylem sheet of 3mm thick with painting of suitable colour for open PVC light point / fan point (for 
electronic regulator) 





From SD 16 3414.36 





LESS 





14 SWG ТС wire 





. |TW switch box 100 x 100 x 63mm open type 





TW junction box 150 x 150 x 63mm open type 











ADD 























. |TW switch box 100 x 100 x 113mm flush type 
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Amount 


Description Rate in Rs. in Rs. 





Hylem sheet 100 x 100 x 3mm 6.30 





TW junction box 150 x 150 x 113mm (flush type) 17.40 





Hytem sheet 150 x 150 x 3mm 14.18 











Add 1% sundries, etc. 





Labour charges 8/9 of SD 16 





Total 





Rate per point = Rs. 6587.54/4| 1646.89 





Say Rs. 1647.00 


























SD 22 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated unsheathed single core copper conductor of 1100V grade іп 
suitable PVC rigid pipe on wall and ceiling with PVC accessories with TW switch box with 5A FT switch inflush with 
wall covered with hylum sheet of 3mm thick with painting of suitable colour for open PVC light / fan point (for 
electronic regulator) (5 points per coil) 





From SD 16 
LESS 
14 SWG TC wire 











. |TW switch box 100 x 100 x 63mm open type 





TW junction box 150 x 150 x 63mm open type 











ADD 

. |TW switch box 100 x 100 x 113mm flush type 
Hylem sheet 100 x 100 x 3mm 

PVC bend 16mm 

PVC tee 16mm 

5A SP switch flush type 




















Ceiling rose 

TW junction box 150 x 150 x 113mm (flush type) 
Hytem sheet 150 x 150 x 3mm 

TW round block 











лылы | на | КМ | с | сл 











Add 1% sundries, etc. 





Labour charges as per SD 17 





Total 
Rate per point = Rs. 6652.01/5| 1330.40 
Say Rs.| 1330.00 
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Amount 


Description Rate in Rs. in Rs. 





SD 23 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe concealed in wall and ceiling with PVC accessories in flush with wall with 3mm thick hylum 
sheet cover with TW switch box and 5A FT switch with continuous earth wire connection of 14 SWG TC wire for 
making good of the concealed portion with suitable colour for PVC concealed light point / fan point (for electronic 
regulator) 





Metre 1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 15.50 Metre 
Metre |PVC rigid pipe 16mm (5 / 8") 13.10 Metre 
Nos. PVC bends 16mm 3.00 Each 
Nos. |PVC tees 16mm 13.20 Dozen 
Nos. |БА SP flush type switch 192.60 Dozen 
Nos. |PVC junction box 41.20 Dozen 




















Nos. |Ceiling rose 13.70 Each 
Nos. TW round block 5.58 Each 
Nos. [TW switch box (100 x 100 x 113mm) 15.10 Each 
No. |Tw junction box 150 x 150 x 113mm flush type 17.40 Each 
Nos. |Hylem sheet 100 x 100 x 3mm 6.30 Each 
No. Нуіет sheet (150 x 150x 3mm) 14.18 Each 
Kg. |14 SWG TC wire 589.00 Kg. 
Cement 298.00 Bag 
Sand 83.25 Bag 














Apel љ HR HR ER) HR) HR] о 




















Add 1% sundries, etc. 


Labour charges 2/3 of SD 3 








Total 
Rate per point = Rs. 10947.05/4 2736.76 
Say Rs.| 2737.00 
































SD 24 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated unsheathed single core copper conductor of 1100V grade in 
suitable PVC rigid pipe concealed in wall and ceiling with PVC accessoires with TW switch box and 5A FT switch in 
flush with wall with 3mm thick hylum sheet cover for making good of the concealed portion with suitable colour for 
PVC concealed light point / fan point (for electronic regulator) 





1.5 sq.mm. (22/0.3) PVC insulated SC unsheathed copper 


Metre conductor 





Metre IPVC rigid pipe 16mm (5 / 8") 
Nos. [PVC bends 16mm 

Nos. |PVC tees 16mm 

Nos. |БА SP flush type switch 














Nos. |PVC junction box 





Nos. |Ceiling rose 





Nos. |TW round block 
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Description Rate in Rs. Amount 





. |TW switch box (100 x 100 x 113mm) 15.10 





TW junctionbox 150 x 150 x 113mm flush type 17.40 





Hylem sheet 100 x 100x 3mm 6.30 





Hylum sheet (150 x 150 x 3mm) 14.18 





Cement 298.00 
Sand 83.25 











Add 1% sundries, etc. 


Labour charges 8/9 of SD 23 








Total 
Rate per point = Rs. 9361.8/4| 2340.45 
Say Rs. 2340.00 
































SD 25 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe concealed in wall and ceiling with PVC accessoires in flush with wall with 3mm thick hylum 
sheet cover with TW switch box and 5A FT switch and making good of the concealed portion with suitable colour for 
PVC concealed light / fan Point (for electronic regulator) (5 points per coil) 





1.5 sq.mm. (22 / 0.3) PVC insulated unsheathed SC 
copper conductor 


Metre |PVC rigid pipe 16mm (5 / 8") 
Nos. [PVC bends 16mm 

Nos. |PVC tees 16mm 

Nos. |5A SP flush type switch 


90 Metre 

















Nos. |PVC junction box 





Nos. |Ceiling rose 





Nos. TW round block 
Nos. /TW switch box (100 x 100 x 113mm) (SR) 
No. |TW junction box 150 x 150 x 113mm flush type 











Nos. |Hylem sheet 100 x 100 x 3mm 
No. |Hylem sheet (150 x 150 x 3 mm) 








m 
лјо = ле пл пл лл ла 


ul 


Cement 


Sand 











Add 1% sundries, etc. 





Labour charges as per SD 24 





Total 
Rate per point = Rs. 9429.74/5| 1885.95 
Say Rs. 1886.00 
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Amount 


Description Rate in Rs. in Rs. 





SD 26 


Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe concealed in wall and ceiling with PVC accessoires in flush with wall with 3mm thick hylum 
sheet cover with TW switch box and 5A FT switch and making good of the concealed portion with suitable colour for 
PVC concealed light (6 points per coil) (for rooms like bath, toilet & pumproom, etc.) 








1.5 sq.mm. (22 / 0.3) PVC insulated unsheathed SC 
copper conductor 


Metre IPVC rigid pipe 16mm (5 / 8") 13.10 
Nos. |PVC bends 16mm 3.00 

Nos. |PVC tees 16mm 13.20 
Nos. |5A SP flush type switch 192.60 
Nos. |PVC junction box 41.20 


Metre 15.50 1395.00 




















Nos. |Ceiling rose 13.70 
Nos. TW round block 5.58 

Nos. /TW switch box (100 x 100 x 113mm) (SR) 15.10 
No. |TW junction box 150 x 150 x 113mm flush type 17.40 
Nos. |Hylem sheet 100 x 100 x 3mm 6.30 

No. |Hylem sheet (150 x 150 x 3 mm) 14.18 
Cement 298.00 
Sand 83.25 




















дюна | ке |о | ола о а о 











Add 1% sundries, etc. 





Labour charges as per SD 24 





Total 


Rate per point = Rs. 9497.67/6| 1582.95 
Say Rs. 1583.00 
































SD 27 


Wiring with 3 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories and with TW switch box and 5A FT switch (two way) 
with painting of suitable colour with continuous earth wire connection of 14 SWG TC wire for open PVC straircase 
light point 


Меїге 1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 15.50 Metre 
Metre |PVC rigid pipe 19mm (3 / 4") 19.10 Metre 
Nos. |TW Plugs 38mm x 25mm x 19mm 287.00 1000 Nos. 
Nos. |Conduit saddles 19mm 39.00 Gross 




















Nos. |Brass screws 25mm 64.30 Gross 
Nos. |PVC bends 19 mm 3.00 Each 
Nos. |PVC tees 19 mm 15.30 Dozen 











Nos. |5A flush type stair case switch 239.00 Dozen 





Nos. |Ceiling rose 13.70 Each 





Nos. |TW round block 5.58 Each 
Nos. [TW switch box 100 x 100 x 63mm 14.70 Each 
No. |TW junction box 150 x 150 x 63mm 21.20 Each 
Kg. 114 SWG TC wire 589.00 Kg. 
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Description 


Rate in Rs. 


Amount 
in Rs. 





Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 
Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 


132.91 





Quality paint 


225.40 








Add 1% sundries, etc. 





Labour charges 2/3 of SD 4 





Total 





Rate per point = Rs. 7526.73/3 


2508.91 





Say Rs. 


2509.00 


























SD 28 





Wiring with 3 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories and with TW switch box and 5A FT switch (two way) 
with painting of suitable colour for open PVC staircase light point 





Metre 


1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 


15.50 


Metre 





Metre 


PVC rigid pipe 19mm (3 / 4") 


19.10 


Metre 





Nos. 


TW Plugs 38 mm x 25 mm x 19 mm 


287.00 


1000 Nos. 





Nos. 


conduit saddles 19mm 


39.00 


Gross 





Nos. 


Brass screws 25mm 


64.30 


Gross 





Nos. 


PVC bends 19mm 


3.00 


Each 





Nos. 


PVC tees 19mm 


15.30 


Dozen 





Nos. 


5A flush type staircase switch 


239.00 


Dozen 





Nos. 


Ceiling rose 


13.70 


Each 





Nos. 


TW round block 


5.58 


Each 





Nos. 


TW switch box 100 x 100 x 63mm 


14.70 


Each 





No. 





TW junction box. 150 x 150 x 63mm 


21.20 


Each 





Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 
Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 


132.91 


LS 





Quality paint 


225.40 








Add 1% sundries, etc. 





Labour charges 8/9 of SD 16 





Total 





Rate per point = Rs. 6503.26/3 


2167.75 





Say Rs. 


2168.00 


























SD 29 





Wiring with 3 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories with TW switch box with 5A FT switch (two way) in 
flush with wall and covered with hylem sheet of 3mm thick with painting of suitable colour with continuous earth 
wire connection of 14 SWG TC wire for open PVC staircase light point 





From SD 27 


3103.04 





LESS 











. ТУ switch box 100 x 100 x 63mm open type 


18 

















Amount 


Description Rate in Rs. in Rs. 





TW Junction box 150 x 150 x 63mm open type 21.20 








ADD 
. |TW switch box flush type 100 x 100 x 113cm 
Hylem sheet (100 x 100 x 3mm) 











Concealing charges (MR) 





TW junction box 150 x 150 x 113mm flush type 





Hylem sheet 150 x 150 x 3mm 











Add 1% sundries, etc. 





Labour charges as per SD 19 





Total 
Rate per point — Rs. 7659.93/3| 2553.31 
Say В5 2553.00 
































SD 30 





Wiring with 3 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories with TW switch box with 5A FT switch (two way) in 
flush with wall and covered with hylem sheet of 3mm thick with painting of suitable colour for open PVC staircase 
light point 








From SD 28 
LESS 








. |TW switch box 100 x 100 x 63mm open type 





TW Junction box 150 x 150 x 63mm open type 








ADD 
. TW switch box flush type 100 x 100 x 13cm 
Hylem sheet (100 x 100 x 3mm) 











Concealing charges (MR) 
TW Junction box 150 x 150 x 113 mm flush type 
Hylem sheet 150 x 150 x 3mm 

















Add 1% sundries, etc. 


Labour charges 8/9 of SD 16 








Total 
Rate per point = Rs. 6636.46/3| 2212.15 
Say Rs. 2212.00 






































Amount 


D Зи“ 5 | ! 
escription Rate in Rs in Rs. 





SD 31 





Wiring with 3 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe concealed in wall and ceiling with PVC accessories in flush with wall with 3mm thick hylem 
sheet covered TW switch box and 5A FT switch (two way) with continuous earth wire connection by 14 SWG TC wire 
and making good of the concealed portion with suitable colour for concealed staircase light point 





Metre |1.5 sq. mm. (22 / 0.3) PVC unsheathed SC copper cable 15.50 Metre 
Metre |PVC rigid pipe 19mm (3 / 4") 19.10 Metre 
Nos. PVC bends 19mm 3.00 Each 
Nos. |PVC tees 19mm 15.30 Dozen 














Nos. |5A flush type staircase switch 239.00 Dozen 





Nos. |Ceiling rose 13.70 Each 
Nos. TW round block 5.58 Each 
Nos. [TW switch box 100 x 100 x 113mm flush type 15.10 Each 
Nos. |Hylem sheet 100 x 100 x 3mm 6.30 Each 
No. [TW Junction box 150 x 150 x 113mm 17.40 Each 
No. |Hylem sheet 150 x 150 x 3mm 14.18 Each 
Kg. |14 SWG TC wire 589.00 Kg. 
Cement 298.00 Bag 
Sand 83.25 Bag 

















ыы IDI DI ucc со ја 





= 
о 














Add 1% sundries, etc. 


Labour charges 2/3 of SD 6 








Total 
Rate per point = Rs. 8216.01/3 2738.67 
Say Rs.| 2739.00 
































SD 32 





Wiring with 3 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe concealed in wall and ceiling with PVC accessories in flush with wall with 3mm thick hylem 
sheet covered TW switch box and 5A FT switch (two way) and making good of the concealed portion with suitable 
colour for concealed staircase light point 





Metre |1.5 sq. mm. (22 / 0.3) PVC unsheathed SC copper cable 15.50 Metre 
Metre |PVC rigid pipe 19mm (3 / 4") 19.10 Metre 
Nos. |PVC bends 19mm 3.00 Each 
Nos. |PVC tees 19mm 15.30 Dozen 














Nos. |5A flush type staircase switch 239.00 Dozen 





Nos. |Ceiling rose 13.70 Each 





Nos. |TW round block 5.58 Each 
Nos. [TW switch box 100 x 100 x 113mm flush type 15.10 Each 
Nos. |Hylem sheet 100 x 100 x 3mm 6.30 Each 
No. [TW Junction box 150 x 150 x 113mm 17.40 Each 
No. |Hylem sheet 150 x 150 x 3 mm 14.18 Each 














ыы | DID! О) | WI соја 
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Description 


Rate in Rs. 


Amount 
in Rs. 





Cement 


298.00 


298.00 





Sand 


83.25 


333.00 








Add 1% sundries, etc. 


Labour charges 8/9 of SD 31 








Total 
Rate per point = Rs. 7159.18/3 2386.39 
Say Rs.| 2386.00 
































SD 33 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and the celling with PVC accessories with suitable TW box to house the control switch 
and regulator with painting of suitable colour with continuous earth wire connection of 14 SWG TC wire for open PVC 
fan point (for rheostatic type fan regulator) 








From SD 16 (PVC open light point) 
LESS 
. |TW switch box 100 x 100 x 63mm (MR) 














ADD 





TW switch box to house the control switch and fan 
regulator 31 x 20 x 6.30cm (MR) 











Add 1 % sundries, etc. 





Labour charges as per SD 16 





Total 
Rate per point = Rs. 8071.45/4| 2017.86 
Say Rs.| 2018.00 
































SD 34 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories with suitable TW box in flush with wall to house the 
control switch regulator and covered with 3mm thick hylem sheet with painting of suitable colour with continuous 
earth connection of 14 SWG TC wire for open PVC fan point (for rheostatic type fan regulator) 





From SD 33 3642.36 
LESS 
. ITW switch box 310mm x 200mm x 63mm 











TW Junction box 150 x 150 x 63mm 











ADD 





TW switch box 31 x 20cm (12" x 8" x 4-1/2") concealed 
type (MR) 























Amount 


Description Rate in Rs. in Rs. 





Hylem sheet 31 x 20 x 3mm 39.05 





TW junction box 150 x 150 x 113mm concealed type (MR) 17.40 





Hylem sheet 150 x 150 x 3mm 14.18 











Add 1% sundries, etc. 





Labour charges as per SD 16 





Total 





Rate per point = Rs. 8237.68/4| 2059.42 





Say Rs.| 2059.00 


























SD 35 





Wiring with 2 x 1.5 sq.mm (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe concealed in wall and the celling with PVC accessories in flush with wall with suitable flush 
type TW switch box to house the control switch and regulator and covered with 3mm thick hylern sheet with 
continuous earth wire connection of 14 SWG TC wire making good of the concealed portion with suitable colour for 
concealed fan point (for rheostatic type fan regulator) 





From SD 23 (PVC concealed light point) 





LESS 





. |TW switch box flush type (100mm x 100mm x 63mm)(MR) 





Hylem sheet 











ADD 





TW switch box (31 x 20cm) to house the switch & 
regulator concealed type 





Hylem sheet 











Add 1% sundries, etc. 





Labour charges as per SD 25 





Total 





Rate per point = Rs. 10523.46/4 2630.87 





Say Rs.| 2631.00 























SD 36 





Wiring with 2 x 1.5 sq.mm (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories with 150 x 100 x 113mm TW switch box for 5A 3 pin 
non inter locking Wall socket with 5A flush type switch with painting of suitable colour with continuous earth wire 
connection of 14 SWG TC wire for open PVC plug point 





1.5 sq.mm. (22 / 0.3) PVC insulated unsheathed SC 
copper cable 
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Unit 


Description 


Rate in Rs. 


Per 


Amount 





Metre 


PVC rigid pipe 16mm (5 / 8") 


13.10 


Metre 





Nos. 


TW plugs 38mm x 25mm x 19mm 


287.00 


1000 Nos. 





Nos. 


Conduit saddles 16mm 


36.60 


Gross 





Gross 


Brass screw 25mm 


64.30 


Gross 





Nos. 


PVC bends 16mm 


3.00 


Each 





Nos. 


PVC tees 16mm 


13.20 


Dozen 





Nos. 


TW switch box 150 x 100 x 113mm (MR) 


18.60 


Each 





Nos. 


5A 3 pin and 2 pin combined flush type wall socket 


23.90 


Each 





Nos. 


5A flush type switch 


192.60 


Dozen 








Kg. 


14 SWG ТС wire 


589.00 


Kg. 





Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 
Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 


132.91 


LS 





Quality paint 


225.40 








Add 1 % sundries, etc. 





Labour charges as per SD 19 





Total 





Rate per point = Rs. 8076.85/8 


1009.61 





Say Rs. 


1010.00 


























SD 37 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories with 150mm x 100mm x 113mm TW switch box in 
flush with wall with 3mm thick hylem sheet cover for 5A 3 pin non inter locking wall socket with 5A flush type switch 
with painting of suitable colour with continuous earth wire connection of 14 SWG TC wire for open PVC plug point 





From SD 36 


3647.71 





LESS 





. |TW switch box open type 150mm x 100mm x 113mm (MR) 








ADD 





. |TW switch box flush type 150mm x 100mm x 113mm(MR) 





Hylem sheet 150 x 100 x 3mm 





Labour for concealing 











Add 1 9o sundries, etc. 





Labour charges as per SD 27 





Total 





Rate per point = Rs. 8251.38/8 


1031.42 





Say Rs. 


1031.00 














23 

















Amount 


Description Rate in Rs. in Rs. 





SD 38 





Wiring with 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
suitable PVC rigid pipe concealed in wall and ceiling with PVC accessories in flush with wall with 150mm x 100mm x 
113mm TW switch box with 3mm thick hylem sheet cover for 5A 3 pin non inter locking wall socket with 5A flush 
type switch with continuous earth wire connection of 14 SWG TC wire and making good of the concealed portion with 
suitable colour for concealed PVC plug point 





1.5 sq.mm. (22 / 0.3) PVC insulated unsheathed SC 


Metre 
copper cable 





Metre |PVC rigid pipe 16mm 

Nos. (РУС bends 16mm 

Nos. |PVC tees 16mm 

Nos. [TW switch box 150 x 100 x 113mm (flush type) (MR) 














Nos. |Hylem sheet 150 x 100 x 3mm 





Nos. |5A 3 pin and 2pin combined flush type wall socket 





5A flush type switch 
Kg. |14 SWG TC wire 








Cement 


Sand 











Add 1% sundries, etc. 


Labour charges 2/3 of SD 12 (2/3 x 9435) 








Total 
Rate per point = Rs. 11210.23/8! 1401.28 
Say Rs.| 1401.00 
































SD 39 





Wiring with 2 x 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade іп 
suitable pipe on wall and ceiling with PVC accessories with 150mm x 100mm x 113mm TW switch box for 15A 3 pin 
non inter locking wall socket with 15A flush type switch with painting of suitable colour with continuous earth wire 
connection of 14 SWG TC wire for open PVC power plug point 





Metre |4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable Metre 





Metre |PVC rigid pipe 19mm Metre 
Nos. |TW plug 38mm x 25mm x 19 mm 1000 Nos. 








Nos. |Conduit saddles 19mm Gross 





Gross |Brass screws 25mm Gross 


Nos. |PVC bends 19mm Each 








Nos. |PVC tees 19mm Dozen 


Nos. |TW box 150mm x 100mm x 113mm Each 








Nos. |БА / 15A 3 pin combined flush type wall socket Each 





Nos. |15A flush type switch Each 
Kg. |14 SWG TC wire Kg. 


Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 
Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 











LS 
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Description 


Rate in Rs. 


Amount 
in Rs. 





Quality paint 


225.40 


112.70 








Add 1% sundries, etc. 





Labour Charges 2/3 of SD 13 





Total 





Rate per point = Rs. 10990/8 


1373.75 





Say Rs. 


1374.00 


























SD 40 





Wiring with 2 x 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade іп 
suitable PVC rigid pipe concealed in wall and ceiling with PVC accessories in flush with wall with 150mm x 100mm x 
113mm TW switch box with 3mm thick hylem sheet for 15A 3 pin non inter locking wall socket with 15A flush type 
switch with continuous earth wire connection of 14 SWG TC wire and making good of the concealed portion with 
suitable colour for concealed power plug point 





Metre 


4 sq.mm. (56 / 0.3) РУС unsheathed SC copper cable 


38.30 


Metre 





Metre 


PVC rigid pipe 19mm 


19.10 


Metre 





Nos. 


PVC bends 19mm 


3.00 


Each 





Nos. 


PVC tees 19mm 


15.30 


Dozen 





Nos. 


TW switch box (flush type 150mm x 100mm x 113mm)(MR) 


17.20 


Each 





Nos. 


Hylem sheet (150mm x 100mm x 3mm) 


9.45 


Each 





Nos. 


5A / 15A 3 pin combined flush type wall socket 


54.00 


Each 





Nos. 


15A flush type switch 


56.00 


Each 





Kg. 


14 SWG TC wire 


589.00 


Kg. 





Cement 


298.00 


Bag 





Sand 


83.25 


Bag 








Add 1% sundries, etc. 





Labour charges 2/3 of SD 15 





Total 





Rate per point = Rs. 14122.16/8 


1765.27 





Say Rs. 


1765.00 


























SD 41 





Wiring with 2 x 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor cable of 1100V grade in 
suitable PVC rigid pipe on wall and ceiling with PVC accessories with 150mm x 100mm x 113mm TW switch box in 
flush with wall with 3mm thick hylem sheet cover for 15A 3 pin flush type non inter locking wall socket with 15A 
flush type switch with painting of suitable colour with continuous earth wire connection of 14 SWG TC wire for open 
PVC power plug point 





From SD 39 


6532.01 





LESS 





. |TW switch box (150mm x 100mm x 113mm) open type 
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Description 


Rate in Rs. 


Amount 
in Rs. 





ADD 





. |TW switch box (150 x 100 x 113mm) concealed type 





Hylem sheet 150 x 100 x 3mm 





Labour for concealing 











Add 1% sundries, etc. 





Labour charges as per SD 16 





Total 





Rate per point = Rs. 11164.52/8 


1395.57 





Say Rs. 


1396.00 


























SD 42 





Supply and run of 2 of 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V 
grade in suitable gauge MS conduit pipe on wall and ceiling with continuous earth wire connection of 14 SWG TC 
wire with painting of suitable colour 





180 


Metre 


1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 


15.50 


Metre 





90 


Metre 


MS coundit pipe 19mm 


32.30 


Metre 





Nos. 


TW plug 38mm x 25mm x 50mm 


28.70 


100 Nos. 





Gross 


Conduit saddles 19mm 


39.00 


Gross 





Kg. 


14 SWG TC wire 


589.00 


Kg. 








Quality paint 


225.40 





Cement 1/6 Bags = Rs.298.00 / 6 = Rs.49.66 and 
Sand 1 Bag = Rs.83.25 = Total = Rs.132.91 


132.91 





Gross 


Brass screws (40mm) 1-1/2" 


68.80 








Add 0.5% sundries, etc. 





Labour charges as per SD 1 x 1.5 





Total 





Rate per metre = Rs. 17831.35/90 











Say Rs. 

















SD 43 





Supply and run of 2 of 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V 
grade in suitable heavy gauge MS conduit pipe concealed in wall and ceiling with continuous earth wire connection of 
14 SWG TC wire and making good of the concealed portion with suitable colour 





180 


Metre 


1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 


15.50 


2790.00 





90 


Metre 


Heavy gauge MS conduit pipe 19mm 


32.30 


2907.00 





2.7 


Kg. 


14 SWG TC wire 


589.00 


1590.30 





2.5 


Bags 


Cement 


298.00 


745.00 





10 


Bags 


Sand 


83.25 


832.50 














Add 0.5% sundries, etc. 
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Amount 


Description Rate in Rs. in Rs. 





Labour charges 1.5 x SD 15 15838.50 
Total 24747.62 








Rate per metre = Rs. 24747.62/90 





Say Rs. 


























SD 44 





Supply and run of 2 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable heavy gauge MS coundit pipe on wall and ceiling with continous earth wire connection of 14 SWG TC wire 
with painting of suitable colour 








From SD 42 
LESS 
1.5 sq.mm. PVC unsheathed SC copper cable 

















ADD 
4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 











Add 1/2 % sundries, etc. 





Labour charges as per SD 42 





Total 





Rate per metre = Rs. 21955.87/90 





Say Rs. 


























SD 45 





Supply and run of 2 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable heavy gauge MS conduit pipe concealed in wall and ceiling with continuous earth wire connection by 14 
SWG TC wire and making good of the concealed portion wiith suitable colour 





From SD 43 8864.80 
LESS 
1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 














ADD 
4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 6894.00 











Add 1/2% sundries, etc. 





Labour charges as per SD 43 





Total 





Rate per metre = Rs. 28872.14/90 





Say Rs. 
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Amount 


Description Rate in Rs. in Rs. 





SD 46 





Supply and run of 3 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable heavy gauge MS conduit pipe on wall and ceiling with continuous earth wire connection of 14 SWG TC 
wire with painting of suitable colour 





Metre |4 sq.mm. (56 / 0.3) РУС unsheathed SC copper cable 





Metre |М5 heavy gauge conduit pipe 25mm 





Nos. /TW plug 38mm x 25mm x 50mm 





Gross |MS conduit saddles 25mm 





Gross |Brass screws 40mm 


Ко. |14 SWG TC wire 











Quality paint 


Cement 1/3 Bags = 298.00 / 3 = Rs.99.33 and 
Sand 2 Bag = Rs.166.50 = Total = Rs.265.83 











Add 1/2% sundries, etc. 
Labour charges 1.5 x SD 13 








Total 
Rate per metre = Rs. 26229.86/90 








Say Rs. 


























SD 47 





Supply and run of 3 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable heavy gauge MS conduit pipe concealed in wall and ceiling with continuous earth wire connection by 14 
SWG TC wire and making good of the concealed portion with suitable colour 





270 | Меке |4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 38.30 10341.00 





90 Metre |Heavy gauge MS conduit pipe 25mm 39.70 3573.00 





2.7 Kg. |14 SWG TC wire 589.00 i 1590.30 





2.5 Cement 298.00 745.00 





10 Sand 83.25 832.50 








Add 1/2% sundries, etc. 





Labour charges as per SD 43 





Total 
Rate per metre = Rs. 33005.71/90 








Say Rs. 


























SD 48 





Supply and run of 3 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable flexible conduit pipe on wall and ceiling with continuous earth wire connection of 14 SWG TC wire with 
painting painting of suitable colour 








As per SD 46 
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Description Rate in Rs. Amount 
in Rs. 





LESS 
MS conduit pipe 25mm 











ADD 





Metre Flexible conduit pipe 25mm 








Add 0.5% sundries, etc. 





Labour charges as per SD 42 





Total 
Rate per metre = Rs. 24552.01/90 
Say Rs. 
































SD 49 





Supply and run of 4 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable heavy gauge MS conduit pipe on wall and ceiling with continuous earth wire connection of 14 SWG TC 


wire with painting of suitable colour 





From SD 46 16265.03 





ADD 








4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 








Add 1/2% sundries, etc. 





Labour charges as per SD 48 





Total 





Rate per metre = Rs. 29694.09/90 





Say Rs. 


























SD 50 





Supply and run of 4 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable heavy gauge MS conduit pipe concealed in wall and ceiling with continuous earth wire connection of 14 
SWG TC wire and making good of the concealed portion with suitable colour 





From SD 47 17081.80 





ADD 
4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 











Add 1/2% sundries, etc. 





Labour charges as per SD 43 





Total 
Rate per metre = Rs. 36469.94/90 
Say Rs. 
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Amount 


Description Rate in Rs. in Rs. 





SD 51 





Supply and run of 4 of 1.5 sq.mm. (22 / 0.3) PVC insulated SC unsheathed copper conductor of 1100V grade in 
suitable heavy gauge MS conduit pipe on wall and ceiling with continuous earth wire connection of 14 SWG TC wire 
with painting of suitable colour 








From SD 49 
LESS 
4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 

















ADD 
1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 











Add 1/2% sundries, etc. 





Labour charges as per SD 42 





Total 
Rate per metre = Rs. 21445.05/90 








Say Rs. 


























SD 52 





Supply and run of 4 of 6 sq.mm. (84 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 


in suitable heavy gauge MS conduit pipe on wall and ceiling with continuous earth wire connection of 14 SWG TC 
wire with painting of suitable colour 





From SD 49 19712.03 
LESS 
Metre |4 sq.mm. (56 / 0.3) РУС unsheathed SC copper cable 13788.00 











Metre |М5 heavy gauge MS conduit pipe 25mm 3573.00 
Gross |Conduit saddles 25mm 45.80 














ADD 
6 sq.mm. (84 / 0.3) РУС unsheathed SC copper cable 20412.00 








32mm heavy gauge conduit pipe 4698.00 
32mm MS conduit saddles 59.60 














Add 1/2% sundries, etc. 





Labour charges as per SD 42 





Total 





Rate per metre = Rs. 37495.7/90 





Say Rs. 
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Amount 


Description Rate in Rs. in Rs. 





SD 53 





Supply and run of 6 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable heavy gauge MS conduit pipe on wall and ceiling with continuous earth wire connection of 14 SWG TC 
wire with painting of suitable colour 





540 | Metre 4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 38.30 Metre 





Metre | Heavy gauge MS conduit pipe 38mm 61.50 Metre 





Nos. [TW plugs 38mm x 25mm x 50mm 0.29 Each 
Gross |MS conduit saddles 38mm 73.20 Gross 
Gross |Brass screws 40mm ("1-1/2 No.6") 68.80 Gross 
Kg. |14 SWG TC wire 589.00 Kg. 
Quality paint 225.40 


Cement 1/3 Bags = 298.00 / 3 = Rs.99.33 and 
Sand 2 Bag = Rs.166.50 = Total = Rs.265.83 




















265.83 








Add 1/2% sundries, etc. 





Labour charges as per SD 42 





Total 
Rate per metre = Rs. 38622.81/90 








Say Rs. 


























SD 54 





Supply and run of 2 of 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable PVC rigid pipe on wall and ceiling with continuous earth wire connection 14 SWG TC wire with painting of 
suitable colour 





180 Меіге 1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 15.50 Metre 
Metre IPVC rigid pipe 16mm (5/8") 13.10 Metre 
Nos. |TW plugs 38 x 25 x 50mm 0.29 Each 
Gross |MS saddles 16mm 36.60 Gross 
Gross |Brass screws 40mm ("1-1/2 No.6") 68.80 Gross 
Kg. |14 SWGTC wire 589.00 Kg. 


Cement 1/3 Bags = 298.00 / 3 = Rs.99.33 and 
Sand 2 Bag = Rs.166.50 = Total = Rs.265.83 























265.83 LS 








Add 1/2 % sundries, etc. 





Labour charges as per SD 1 





Total 
Rate per metre = Rs. 12705.76/90 








Say Rs. 


























$0 55 





Supply and run of 2 of 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in rigid pipe concealed in wall and ceiling with continuous earth wire connection of 14 SWG TC wire and making good 
of the concealed portion with suitable colour 





Metre |1.5 sq.mm (22 / 0.3) РУС unsheathed SC copper cable 
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Amount 


Unit Description Rate in Rs. | 
in Rs. 





Metre |PVC rigid pipe 16mm 13.10 1179.00 
Kg. |14 SWG TC wire 589.00 . 1590.30 
Bags |Cement 298.00 745.00 
Bags |Sand 83.25 832.50 

















Add 1/2% sundries, etc. 





Labour charges as per SD 3 





Total 
Rate per metre = Rs. 17731.48/90 
Say Rs. 
































SD 56 





Supply and run of 2 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable PVC rigid pipe on wall and ceiling with continuous earth wire connection of 14 SWG TC wire with painting 
of suitable colour 





From SD 44 12012.31 
LESS 








MS conduit pipe 19mm 








ADD 





Metre |PVC rigid pipe 19mm 








Add 1/2% sundries, etc. 





Labour charges as per SD 1 





Total 
Rate per metre = Rs. 17467.43/90 
Say Rs. 
































SD 57 





Supply and run of 2 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable PVC rigid pipe concealed in wall and ceiling with continuous earth wire connection of 14 SWG TC wire and 
making good of the concealed portion with suitable colour 





From SD 45 12968.80 
LESS 








MS conduit pipe 19mm 








ADD 





Metre |PVC rigid pipe 19mm 








Add 1/2% sundries, etc. 





Labour charges as per SD 3 





Total 
Rate per metre = Rs. 22398.7/90 


























Say Rs. 





Amount 


Description Rate in Rs. in Rs. 





SD 58 





Supply and run of 2 of 6 sq.mm. (84 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable PVC rigid pipe on wall and ceiling with continuous earth wire connection of 14 SWG TC wire with painting 
of suitable colour 





From SD 56 10824.31 
LESS 
4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 














ADD 
6 sq.mm. (84 / 0.3) PVC unsheathed SC copper cable 











Add 1/2% sundries, etc. 





Labour charges as per SD 1 





Total 
Rate per metre = Rs. 20795.99/90 








Say Rs. 


























SD 59 


Supply and run of 2 of 6 sq.mm. (84 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable PVC rigid pipe concealed in wall and ceiling with contiinuous earth wire connection of 14 SWG TC wire and 
making good of the concealed portion with suitable colour 








From SD 57 11780.80 
LESS 
4 sq.mm. (56 / 0.3) PVC unshealthed SC copper cable 














ADD 
6 sq.mm. (84 / 0.3) PVC unsheathed SC copper cabe 











Add 1/2% sundries, etc. 





Labour charges as per SD 3 





Total 
Rate per metre = Rs. 25727.26/90 








Say Rs. 


























SD 60 





Supply and run of 4 of 4 sq. mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable PVC rigid pipe on wall and ceiling with continuous earth wire connection of 14 SWG TC wire with painting 
of suitable colour 





From SD 49 19712.03 
LESS 








Metre |Heavy gauge MS conduit pipe 25mm 
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Amount 


Description Rate in Rs. in Rs. 





ADD 





Metre |PVC rigid pipe 25mm 








Add 1/2% sundries, etc. 





Labour charges as per SD 1 





Total 





Rate per metre = Rs. 25377.51/90 





Say Rs. 


























SD 61 





Supply and run of 4 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable PVC rigid pipe concealed in wall and ceiling with continuous earth wire connection of 14 SWG TC wire and 
making good of the concealed portion with suitable colour 





From SD 50 
LESS 
Metre |Неаму gauge MS conduict pipe 25mm 














ADD 





Metre |PVC rigid pide 25mm 








Add 1/2% sundries, etc. 





Labour charges as per SD 3 





Total 


Rate per metre = Rs. 30168.36/90 
Say Rs. 
































SD 62 





Supply and run of 4 of 6 sq.mm. (84 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable PVC rigid pipe on wall and ceiling with continuous earth Wire connection of 14 SWG TC wire with painting 
of suitable colour 





From SD 52 
LESS 








Metre |Неаму gauge MS conduit pipe 32mm 








ADD 





Metre |PVC rigid pipe 32mm 








Add 1/2% sundries, etc. 





Labour charges as per SD 1 





Total 
Rate per metre = Rs. 33369.06/90 
Say Rs. 





























34 


Amount 


Description Rate in Rs. in Rs. 





SD 63 





Supply and run of 4 of 6 sq.mm. (84 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in suitable PVC rigid pipe concealed in wall and ceiling with continuous earth wire connection by 14 SWG TC wire and 
making good of the concealed portion with suitable colour 





360  Metre |6 sq.mm. (84 / 0.3) PVC unsheathed SC copper cable 56.70 Metre 20412.00 
2.7 Kg. |14 SWG TC wire 589.00 Kg. 1590.30 
90 Metre |PVC rigid pipe 32mm 43.00 3870.00 
2.5 Bags |Cement 298.00 745.00 
10 Bags |Sand 83.25 832.50 
27449.80 
Add 1/2% sundries, etc. 137.25 
Labour charges as per SD 3 10559.00 
Total 38146.05 

Rate per metre = Rs. 38146.05/90 
































Say Rs. 





























OVER HEAD MAINS 





Supply and run of 2 of 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
on 7/20 GI bearer wire for service connection mains 





1.5 sqmm (22/0.3) PVC insulated SC unsheathed copper 


1807 МЕНЕ conductor of 1100V grade 





Kg.s |7/20 stay wire (bearer wire) 





Nos. |Вее! insulators 





Kg. СІ binding wire 








Add 1% sundries, etc. 





Labour charges 











LABOUR DETAILS 
Wireman Grade-I 712.00 

Wireman Grade-II 1416.00 
Electrical Helper 1668.00 
3796.00 

















Rate per metre = Rs. 7188.59/90 





Say Rs. 


























SD 65 





Supply and run of 2 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V on 7 / 
20 GI bearer wire for service connection mains 





From SD 64 
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Description Rate in Rs. Amount 





LESS 
1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 











ADD 
4.0 ва.тт. (56 / 0.3) PVC unsheathed SC copper cable 
Total 











Rate per metre Rs. 





Say Rs. 


























SD 66 





Supply and run of 2 of 6 sq.mm. (84 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V on 7 / 
20 GI bearer wire for service connection mains 





From SD 65 
LESS 
4 sq.mm. (56 / 0.3) РУС unsheathed SC copper cable 

















ADD 





6 sq.mm. (84 / 0.3) PVC unsheathed SC copper cable 





Total 





Rate per metre Rs. 























Say Rs. 





SD 67 





Supply and run of 4 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
on 7 / 20 GI bearer wire for service connection mains 





360  Metre |4 sq. mm. (56 / 0.3) PVC unsheathed SC copper cable 38.30 Metre 13788.00 





Nos. Reel insulators 6.30 Dozen 189.00 
Kg. |7/20 GI wire 94.90 Kg. 379.60 
Kg. Binding wire 94.90 Kg. 189.80 
14546.40 
Add 1% sundries, etc. 145.46 

















Labour charges 


As per SD 64 + 1 No. Electrical Helper (3796 + 556) 1332:99 





Total 19043.86 
Rate per metre = Rs. 19043.86/90 








Say Rs. 


























SD 68 





Supply and run of 4 x 6 sq.mm. (84 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V on 7 / 
20 GI bearer wire for service connection mains 





From SD 67 212.00 
LESS 
4 sq.mm. (56 / 0.3) РУС unsheathed SC copper cable 
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Amount 


Description Rate in Rs. in Rs. 





ADD 





6 sq.mm. (84 / 0.3) PVC unsheathed SC copper cable 





Total 





Rate per metre Rs. 





Say Rs. 























SD 69 





Supply and run of 2 x 1.5 sq.mm. (22 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in 25mm dia GI pipe (Class 'B') suitably bent at both ends with necessary angle iron upright and end supports for 
mains 


16 =| Metre 1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 15.50 Metre 248.00 
Metre |25mm GI pipe (Class 'B') 128.00 Metre 1024.00 
Metre |Апаје iron (40 x 40x 6mm) (1 metre = 3.25 kg.) 51.40 Kg. 668.20 

















Add 1% sundries, etc. 





Labour charges 








LABOUR DETAILS 
Electrical Maistry 408.50 
Wireman Grade-I 712.00 
Electrical Helper 556.00 
Plumber II Class 724.00 
2400.50 




















Rate per metre = Rs. 4360.1/8 





Say Rs. 


























SD 70 





Supply and run of 2 of 4 sq.mm. (56 / 0.3) PVC insulated single core unsheathed copper conductor of 1100V grade 
in 25mm dia GI pipe (Class 'B') suitably bent at both ends with necessary angle iron upright and end supports for 
mains 





From SD 69 
LESS 
1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 














ADD 
4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 
Total 











Rate per metre Rs. 





Say Rs. 
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Amount 


Description Rate in Rs. in Rs. 





SD 71 





Supply and run of 2 of 6 sq.mm. (84/0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
25mm dia GI pipe (Class 'B') bent at both ends with necessary angle iron up right and end supports for mains 





From SD 69 
LESS 
1.5 sq.mm. (22 / 0.3) PVC unsheathed SC copper cable 














ADD 
6 sq.mm. (84 / 0.3) PVC unsheathed SC copper cable 
Total 














Rate per metre Rs. 





Say Rs. 


























SD 72 





Supply and run of 4 of 4 sq.mm. (56/0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
25mm dia GI pipe (Class 'B') bent at both ends with necessary angle iron up right and end supports for mains 





From SD 70 

ADD 

4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 
Total 














Rate per metre Rs. 





Say Rs. 


























SD 73 





Supply and run of 4 x 6 sq.mm. (84/0.3) PVC insulated single core unsheathed copper conductor of 1100V grade in 
32mm dia GI pipe (Class 'B') suitably bent at both ends with necessary angle iron up right and end supports for 
mains 





From SD 72 668.00 
LESS 
Metre |4 sq.mm. (56 / 0.3) PVC unsheathed SC copper cable 











Metre |25mm GI pipe (Class 'B') 








ADD 
Metre |6 sq.mm. (84 / 0.3) PVC unsheathed SC copper cable 








Metre |32mm GI pipe (Class "В") 








Total 





Rate per metre Rs. 





Say Rs. 
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Description 


Rate in Rs. 


Amount 
in Rs. 





SD 74 





Supply and run of 1 of No.8 SWG GI wire for earth connection 





9.5 


Kg. 


No.8 SWG GI wire (90 metre) 





0.5 


Kg. 


U nails 








Add 1% sundries, etc. 





Labour charges 











LABOUR DETAILS 





Wireman Grade-II 


708.00 





Electrical Helper 


556.00 





1264.00 





Rate per metre = Rs. 2185.22/90 





Say Rs. 


























SD 75 





Supply and run of 2 of No.8 SWG GI wire for guarding with cradle with No.8 SWG GI wire at the equal interval of 1.5 


metre 





19 


Kg. 


(180 Mtr) No.8 SWG GI wire 


94.90 


Kg. 


1803.10 





Kg. 


(80 Mtr) No.8 SWG GI for cradle 


94.90 


Kg. 


800.96 





Kg. 


(40 Mtr) No.8 SWG GI wire for binding 


94.90 


Kg. 


128.12 








Add 1% sundries, etc. 





Labour charges 








LABOUR DETAILS 





Electrical Maistry 


817.00 





Wireman Grade-I 


1424.00 





Wireman Grade-II 


1416.00 





Electrical Helper 


1112.00 





4769.00 





Rate per metre = Rs. 7528.49/90 





Say Rs. 


























SD 76 





Supply and run of 25mm x 3mm tinned copper flat with necessary clamps / supports on wall / floor / ground for 
earth connection 





0.72 


Kg. 


25mm x 3mm copper flat (1 metre = 0.72 Kg.) 


526.00 


Kg. 





1 


No. 


MS clamp supports(MR) 


5.85 








ADD 











2% sundries, etc. 

















Description Rate in Rs. Amount 





Labour charges 





Total 
Rate per metre Rs. 








Say Rs. 


























SD 77 





Supply and run of 25mm x 6mm tinned copper flat with necessary clamps / supports on wall / floor / ground for 
earth connection 





1.44 Kg. |25mm x 6mm copper flat (1 metre = 1.44 Kg.) 526.00 Kg. 
1 Мо. |М5 clamp supports(MR) 5.85 











ADD 





2% sundries, etc. 





Labour charges 





Total 
Rate per metre Rs. 








Say Rs. 


























SD 78 





Coil earth to street light poles with No.8 SWG GI wire of 11.5 metres of length in which 10 metres of total length 
compressed in to a coil of one meter length (75mm to 100mm dia) connected suitable with hexagonal earth bolt of 
size 8mm in to 25mm welded on the pole at one end with a coil position fixed on the earth 





Earthing coil of 11.5 Metre length of No.8 SWG GI wire 


et Kg. [0.105 Kg. / metre] 


94.90 Kg. 








LS Exavation and refilling charges (MR) 38.05 LS 





Sundries and such the hexagonal bolt, washer and nuts 


LS (MR) 


6.15 LS 





Labour charges including welding charges 





Total 
Rate per set Rs. 








Say Rs. 


























SD 79 





Supply and fixing of fancy glass shade and 40W bulb for BH point 





No. |Battern holder (Bakelite) 





No. |Fancy glass shade (MR) 
Мо. |40W Bulb 











Add 2-1/2% sundries, etc. 
Labour charges (2528 / 20) 














LABOUR DETAILS 
Wireman Grade-II 1416.00 
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Description 


Rate in Rs. 


Per 


Amount 
in Rs. 





Electrical Helper 


556.00 


1112.00 





2528.00 





Rate per each Rs. 











Say Rs 

















SD 80 





Supply and fixing of fancy glass shade and 11W CFL for BH point 





No. 


Battern holder (Bakelite) 





No. 


Fancy glass shade (MR) 





No. 


11W CFL 








Add 2-1/2% sundries, etc. 





Labour charges (2528 / 20) 











LABOUR DETAILS 





Wireman Grade-II 


1416.00 





Electrical Helper 


1112.00 





2528.00 





Rate per each Rs. 





Say Rs. 


























SD 81 





Supply and fixing of 300mm SL bracket with fancy glass shade and 40W bulb 





No. 


300mm SL bracket (MR) 


35.30 





No. 


Fancy glass shade (MR) 


28.75 





No. 


40W Bulb 


9.40 








Add 2-1/2% sundries, etc. 





Labour charges (3084 / 15) 








LABOUR DETAILS 





Wireman Grade-II 


1416.00 





Electrical Helper 


1668.00 





3084.00 





Rate per each Rs. 





Say Rs. 


























SD 82 





Supply and fixing of 230mm SL Bracket with fancy glass shade with 40W bulb 





From SD 81 
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Description Rate in Rs. Amount 





LESS 
300 mm SL bracket 











ADD 
230 mm SL bracket 








Total 





Rate per each Rs. 





Say Rs. 


























SD 83 
Supply and fixing of WT bulk head fitting with guard suitable for 11W CFL lamp with CFL 








1 No. |WT bulk head fitting for 11W CFL 274.90 
1 No. |11У/ CFL 76.30 











Add 5% sundries, etc. 





Labour charges as per SD 81 





Total 





Rate per each Rs. 





Say Rs. 


























SD 84 





Supply and fixing of WT bulk head fitting with guard suitable for incandescent lamp with 60W bulb 





1 No. |WT bulk head fitting for incandescent lamp 274.90 Each 
1 No. |60W bulb 9.40 Each 











Add 5% sundries, etc. 





Labour charges as per SD 81 





Total 





Rate per each Rs. 





Say Rs. 


























SD 85 





Supply and fixing of WT bulk head fitting suitable for incandescent lamp with guard and 100W bulb 





From SD 84 
LESS 
60W bulb 














ADD 
100W bulb 








Total 





Rate per each Rs. 

















Say Rs. 
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Description 


Rate in Rs. 





SD 86 





Supply and fixing of ceiling fixture 250 / 300mm complete with gallery etc clear glass Opac / Crystal suitable for 


40W / 60W bulb with bulb 








1 


No. 


Ceiling flxture (250 / 300mm) complete with gallery 


162.40 


Each 





1 


No. 


40W / 60W bulb 


9.40 


Each 





LS 


Wood base 


10.60 


LS 








Add 1% sundries, etc. 





Labour charges (3796 / 16) 








LABOUR DETAILS 





Wireman Grade-I 


712.00 





Wireman Grade-II 


1416.00 





Electrical Helper 


1668.00 





3796.00 








Rate per each Rs. 





Say Rs. 


























SD 87 





Supply and fixing of single box type 4'36W fluorescent fitting complete with electronic ballast with TW round blocks 
on wall or ceiling with flu tube with PVC unsheathed Copper leads from terminals to the fitting 





Single box type 4'36W fluorescent fitting 
[(306.00 - (193.00 + 9.40 + 32.95)] 


No. |36W / 40W Electronic ballast 
No. |4'36W fluorescent tube 
TW round block 


No. 70.65 Each 





Each 
Each 
Each 


261.00 
35.10 
5.58 
9.80 








Nos. 





Metre |Connecting leads by 1 sq.mm. PVC copper wire Metre 








Add 1% sundries, etc. 





Labour charges as per SD 86 





Total 





Rate per each Rs. 





Say Rs. 























SD 88 





Supply and fixing of single box type 4'40W fluorescent fitting complete with copper choke and condensor with TW 
round blocks on wall or ceiling with flu tube with PVC unsheathed copper leads from terminals to the fitting 





Each 
Each 
Each 


306.00 
35.90 
5.58 
9.80 


No. |Single box type 4'40W fluorescent fitting 
No. |4'40W fluorescent tube 
TW round block 








Nos. 





Metre |Connecting leads by 1 sq. mm. PVC copper wire Metre 
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Description Rate in Rs. Amount 





Add 1% sundries, etc. 





Labour charges as per SD 86 





Total 





Rate per each Rs. 





Say Rs. 


























SD 89 





Supply and fixing of single box type 4'40W fluorescent fitting complete with copper choke and condensor with 
conduit pipe suspension from the ceiling with PVC unsheathed copper leads from terminals to the fitting with tube 





No. |Single box type 4'40W fluorescent fitting complete 306.00 Each 





Мо. 4'40W fluorescent tube 35.90 Each 
Nos. |TW round block 5.58 Each 
Metre |Conduit pipe 19mm 32.30 Metre 











Nos. |Ball and socket with check nuts 12.70 Each 





Metre |Connecting leads by 1 sq. mm. PVC copper wire 9.80 Metre 








Add 1% sundries, etc. 


Labour charges as per SD 86 and taking 10 units per day 
(3796 / 10) 








Total 





Rate per each Rs. 





Say Rs. 


























SD 90 


Supply and fixing of 4'A0W twin box type fluorescent fitting complete with copper choke and condensor with TW 
round block on wall or ceiling with tubes and PVC unsheathed copper leads from terminal to the fitting with 
fluoresent tubes 


1 No. |Twin box type 4'40W fluorescent fitting complete 574.00 Each 
2 Nos. |4'A40W fluorescent tube 35.90 Each 
2 Nos. [TW round block 5.58 Each 
1 

















Metre |Connecting leads Бу 1 sq. mm. PVC copper wire 9.80 Metre 








Add 1% sundries, etc. 





Labour charges as per SD 86 





Total 





Rate per each Rs. 





Say Rs. 


























SD 91 





Supply and fixing of 4'40W twin box type fluorescent fittting complete with copper choke and condensor with conduit 
pipe suspension from ceiling with PVC unsheathed copper leads from terminals to the fitting with fluorescent Tubes 





Twin box type 4'40W fluorescent fitting complete 





Description Rate in Rs. Amount 





. |4'40W fluorescent tube 35.90 





. ITW round block 5.58 





MS conduit pipe 19mm 32.30 





Nos. (Ва! and socket with check nuts etc 12.70 





Metre |Connecting leads by 1 sq.mm. PVC copper wire 9.80 








Add 1% sundries, etc. 





Labour charges as per SD 89 





Total 





Rate per each Rs. 1137.51 





Say Rs. 1138.00 


























SD 92 





Supply and fixing of 4'40W single industrial type fluorescent fitting complete with copper choke and condensor with 
conduit pipe suspension from the ceiling with PVC unsheathed copper leads from the terminals to the fitting with 
fluorescent Tube 





From SD 89 
LESS 








Single box type fitting 








ADD 





Single industrial type 4'40W fluorescent fitting 





Total 
Rate per each Rs.| 1372.00 
Say Rs. 1372.00 
































SD 93 





Supply and fixing of 4'40W twin industrial type fluorescent fitting cornplete copper choke and condensor with conduit 
pipe suspension from the ceiling with PVC unsheathed copper leads from the terminals to the fitting with fluorescent 
Tubes 








From SD 91 
LESS 











Twin box type 4'40W fluorescent fitting 








ADD 





Twin industrial type 4'40W fluorescent fitting 1040.00 





Total 
Rate per each Rs.| 1604.00 
Say Rs. 1604.00 
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Description 


Rate in Rs. 


Amount 
in Rs. 





SD 94 





Supply and fixing of 4'40W twin street light fluorescent fitting complete with copper choke and condensor with 
19mm dia GI pipe (Class 'B') with 1 No. 19mm GI bend complete on the existing post / wall with 16A aerial fuse unit 
on MS plate with PVC unsheathed copper leads with MS clarnps and aluminium painting with fluorescent tubes 





No. 


4'40W twin street light fitting 


864.00 


Each 





Nos. 


4'40W fluorescent tube 


35.90 


Each 





19mm dia GI pipe (Class 'B') 


98.60 


Metre 





19mm dia GI bend 


23.20 


Each 





1 sq.mm. PVC copper wire 


9.80 


Metre 





16A aerial fuse unit on suitable MS plate with bolts and 
nuts and painting 


63.30 


Each 





MS clamp set complete 


21.85 


Each 








Add: 1% sundries, etc. 





Labour charges (3952 / 5) 








LABOUR DETAILS 





Wireman Grade-I 


1424.00 





Wireman Grade-II 


1416.00 





Electrical Helper 


1112.00 





3952.00 








Rate per each Rs. 


2016.14 














Say Rs. 


2016.00 














SD 95 





Supply and fixing of 4'40W twin street light fluorescent fitting complete with copper choke and condensor with 
32mm dia GI pipe (Class 'B') with 1 No. 32mm GI bend complete on the existing post wall with 16A aerial fuse unit 
on MS plate with PVC unsheathed copper leads MS clamps and aluminium painting with fluorescent tubes 





No. 


4'40W twin street light fitting 


864.00 


Each 





Nos. 


4'40W fluorescent tube 


35.90 


Each 





32mm dia GI pipe (Class "В") 


151.40 


Metre 





MS clamp set complete 


21.85 


Each 





1 sq.mm copper wire 


9.80 


Metre 





16A aerial fuse unit on suitable MS plate with bolts and 
nuts and painting 


63.30 


Each 





32mm GI bend 


69.80 


Each 








Add 1% sundries, etc. 





Labour charges as per SD 94 





Total 





Rate per each Rs. 


2116.53 











Say Rs. 
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2117.00 














Description 


Rate in Rs. 


Amount 
in Rs. 





SD 96 





Supply and fixing of 4'A0W twin mirror optic suspension type fitting complete with louvers cover complete with 
copper choke and condensor with conduit pipe suspension with PVC unsheathed copper leads from the terminals to 
the fittings with fluorescent tubes 





No. 


4'40W twin mirror optic suspension type fitting with 
louvers cover 


2632.00 





Nos. 


4'40W fluorescent tube 


35.90 





19mm dia MS conduit pipe 


32.30 





Nos. 


TW round blocks 


5.58 





Nos. 


Ball and socket with check nuts etc 


12.70 





Metre 


Connecting leads by 1 sq.mm. PVC copper wire 


9.80 








Add 1% sundries, etc. 





Labour charges as per SD 89 





Total 





Rate per each Rs. 


3216.09 





Say Rs. 


3216.00 


























SD 97 





Supply and fixing of 4'40W twin mirror optic recessed mounting type fitting complete with copper chokes and 
condensor with louvers cover on wall or ceiling with PVC unsheathed leads from terminals to the fitting with 
fluorescent tubes 





1 


No. 


4'40W twin mirror optic recessed mounting fitting 


1930.00 


Each 





Nos. 


4'40W fluorescent tube 


35.90 


Each 





Nos. 


TW round block 


5.58 


Each 





2 
2 
1 


Metre 


Connecting leads by 1 sq.mm. PVC copper vvire 


9.80 


Metre 








Add 1% sundries, etc. 





Labour charges as per SD 86 





Total 





Rate per each Rs. 


2280.24 





Say Rs. 


2280.00 


























SD 98 





Supply and fixing of 65mm dia GI pipe (Class 'B') of 4 metre length with 300mm x 300mm x 6mm MS base plate 
duly welded at the bottom and with concreting and construction on masonary pedestal with MS box of 30cm x 20cm 
x 10cm with angle iron frame work with door with lock and key arrangements and with supply and fixing of post top 
lantern fitting of (integral type) with copper choke and condensor and necessary accessories with complete set with 
spherical / ribbed / conical acrylic cover suitable for 125W MV lamp with supply and fixing of 1 No. 125W MV lamp 
and with supply and fixing of 16A fuse unit (500%), БА SP switch inside the MS box and painting with suitable colour 





Metre 


65mm dia GI pipe (Class 'B') 


244.40 


Metre 


977.60 





No. 


300mm x 300mm x 6mm base plate with duly welding (MR) 


223.20 


Each 


223.20 








No. 





Concreting and masonary work for fixing the post MS box 





988.20 





Each 





988.20 





Amount 


Description Rate in Rs. in Rs. 





MS box of 30cm x 20cm x 10cm with angle iron frame 
work for housing the condensor, choke fuse unit SP switch 
with lock and key arrangements 





16A fuse unit (500V) 
5A SP switch 








Post top lantern fitting of (integral type) with copper 
choke and  condensor апа necessary accessories 
(spherical / ribbed / conical acrylic cover) suitable for 
125W MV lamps of with bulb (3110 + 173.70) 


3283.70 





TW plank for 5A switch and fuse unit 





1 sq.mm. PVC copper wire 








Add 1% sundries, etc. 





Labour charges 








LABOUR DETAILS 





Wireman Grade-I 356.00 





Wireman Grade-I 1416.00 





Electrical Helper 1112.00 





2884.00 





Rate per each Rs. 8887.44 
Say Rs. 8887.00 





























SD 99 





Supply and fixing of 65mm dia GI pipe (Class 'B') of 4 metre length with 300mm x 300mm x 6mm MS base plate 
duly welded at the bottom and with concreting and construction on masonary pedestal with MS box of 30cm x 20cm 
x 10cm with angle iron frame work with door with lock and key arrangements and with supply and fixing of post top 
latern fitting of (integral type) with copper choke and condensor and necessary accessories with complete set with 
spherical / ribbed / conical acrylic cover suitable for 70W SV lamp with supply and fixing of 1 No. 70W SV lamp and 
with supply and fixing of 16A fuse unit, (500V), 5A SP switch inside the MS box and painting with suitable colour 





From SD 98 5944.00 
LESS 











Post top lantern fitting (integral type) with copper choke 
and condensor and accessories suitable for 125W MV 3283.70 
lamp 








ADD 








Post top lantern fitting of (integral type) with copper 
choke and condensor and necessary accessories suitable 
for 70W SV lamp fitting (spherical / ribbed / conical 
acrylic cover) with lamp (3278+429) 


3707.00 
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Amount 


Description Rate in Rs. in Rs. 





Add 1% sundries, etc. 63.67 





Labour Charges as per SD 98 2884.00 





Total 9314.97 





Rate per each Rs.| 9314.97 





Say Rs.| 9315.00 


























SD 100 





Supply and fixing of 65mm dia GI pipe (Class 'B') 4 metre length with 300mm x 300mm x 6mm MS base plate duly 
welded at the bottom with concreting and construction of masonary pedestal with MS box of 30cm x 20cm x 10cm 
with angle iron frame work with door and lock and key arrangements with supply and fixing of Post top latern fitting 
with SC holder with complete set suitable for 160W blended lamp with supply and fixing of 1No. 160W blended 
lamp and with supply and fixing of 1No. 16A fuse unit (500V) and 5A SP switch inside the MS box with PVC 
unsheathed leads and painting of suitable colour 





From SD 98 
LESS 











Post top lantern fitting of integral type with choke and 
condensor and accessories suitable for 125W MV lamp| 3283.70 
(3110 + 173.70) 








ADD 








Post top latern fitting with SC holder suitable for 160W 


blended lamp (1790 + 230.30) 2020.30 








Add 1% sundries, etc. 





Labour charges as per SD 98 





Total 
Rate per each Rs. 7611.41 
Say Rs. 7611.00 
































SD 101 





Supply and fixing of 65mm (2-1/2") GI pipe (Class 'B') of 6 metre length with 300mm x 300mm x 6mm MS base 
plate duly welded at the bottom with concreting with construction of masonary pedestal with suitable MS box to 
house 5A control switch 16A fuse unit (500V) etc with suitable angle iron frame work with door and with lock and 
key arrangements and with supply and fixing of 4'40W twin street light fluorescent fitting with copper chokes and 
condenser with fluorescent tubes with 1 metre of 32mm dia GI pipe (Class 'B') complete with necessary clamps on 
the above post with PVC unsheathed leads with painting of suitable colour 





Metre 65тт dia GI pipe (Class 'В') 





Metre |32mm dia GI pipe (Class 'B') 





Concreting and masonary work for fixing the post and MS 


No. box 





No. |32mm GI bend 
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Description 


Rate in Rs. 


Amount 
in Rs. 





4'40W twin street light fitting complete with choke and 
condenser 


864.00 





. |4'40W fluorescent tube 


35.90 





300mm x 300mm x 6mm MS base plate with duly welding 
(MR) 


223.20 





16A fuse unit (500V) 


47.65 





5A SP switch F/T 


192.60 





1 sq.mm. PVC unsheathed copper cable 


9.80 





TW plank for 5A SP switch and fuse unit 


15.60 





MS box with lock and key arrangements. 


313.60 








Add 1% sundries, etc. 





Labour charges as per SD 98 





Total 





Rate per each Rs. 


7302.45 





Say Rs. 


7302.00 


























SD 102 





Same as SD 101. 


condensor complete with flourescent tube 


But with supply and fixing of 4'40W single flourescent street light fitting with copper choke and 





From SD 101 


7302.00 





LESS 





Twin street light fitting 





. |Tube 








ADD 





Single street light fitting 





4'40W tube 





Total 





Rate per each Rs. 


7044.10 





Say Rs. 


7044.00 


























SD 103 





Supply and fixing of 1000W automatic electric water heater of 25 litres capacity suitable for 230V 50 c/s AC supply 
on suitable MS clamps with 3 core flex wire,but without plumbing work 








No. 


25 litres capacity water heater complete suitable for 230V 
50 c/s AC supply 


5713.00 





Clamps screws etc 


38.35 














Add 0.5% sundries, etc. 


50 

















Description 


Rate in Rs. 


Amount 
in Rs. 





Labour charges 


1264.00 





7044.11 





LABOUR DETAILS 





Wireman Grade-II 


708.00 





Electrical Helper 


556.00 





1264.00 





Rate per each Rs. 


7044.11 





Say Rs. 


7044.00 


























SD 104 





Supply and fixing of 1500W automatic electric water heater of 35 litres capacity suitable for 230V 50 c/s AC supply 
on suitable MS clamps with 3 core flex wire but without plumbing connection 





From SD 103 


5751.35 





LESS 





1000 Watts 25 litres capacity water heater 


5713.00 








ADD 








1500W suitable 35 litres capacity water heater complete 
suitable for 230V, 50 c/s AC supply 


6618.00 








Add (0.50% sundries, etc.: Rs.33.28 + 
Labour charges: Rs.1,264.00) 





Total 





Rate per each Rs. 


7953.63 





Say Rs 


7954.00 


























SD 105 





Supply and fixing of AC / DC 76mm buzzer / call bell suitable for 230 volts 50 c/s single phase AC supply on suitable 
TW board with push switch 





No. 


AC / DC 76mm (3") buzzer / call bell 


41.30 


Each 





No. 


Push switch 


16.50 


Each 





No. 


100mm x 100mm x 63mm TW board concealed type 


15.10 


Each 





No. 


TW round block 


5.58 


Each 








Add 1% sundries, etc. 





Labour charges 








LABOUR DETAILS 





Wireman Grade-I 





Rate per each Rs. 











Say Rs. 
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Description 


Rate in Rs. 


Amount 
in Rs. 





SD 106 





Supply and fixing of 1200mm (48") sweep AC ceiling fan complete with stepped electronic 300W regulator with 1 
metre down rod with fan clamp with side plates and cross arm of size 450mm (18") 





1 No. 


AC ceiling fan of 1200mm sweep with stepped electronic 
300W regulator (1265 + 215.40) 


1480.40 


Each 





Metre 


19mm (3/4") dia steam pipe 


52.30 


Metre 





No. 


Fan clamp with side plate and 45cm cross arm (18") 


109.80 


Each 





1 sq.mm. PVC copper cable 


9.80 


Metre 








Add 1/2% sundries, etc. 





Labour charges (2532 / 4) 








LABOUR DETAILS 





Wireman Grade-I 


712.00 





Wireman Grade-II 


708.00 





Electrical Helper 


1112.00 





2532.00 








Rate per each Rs. 


2297.49 





Say Rs. 


2297.00 


























SD 107 





Supply and fixing of 1200mm (48") AC ceiling fan complete with stepped electronic 300W regulator with 1 meter 
down rod on the existing clamp 





No. 


AC ceiling fan of 1200mm sweep with stepped electronic 
300W regulator 


1480.40 





19mm dia steam pipe 


52.30 





1 sq.mm. PVC copper cable 


9.80 








Add 1/2% sundries, etc. 





Labour charges as per SD 98 (2884 / 5) 





Total 





Rate per each Rs. 


2130.94 





Say Rs. 


2131.00 


























SD 108 





Supply and fixing of 1400mm sweep (56") AC ceiling fan complete with stepped electronic 300W regulator with 1 
metre down rod including fan clamp with side plates and cross arm of size 450mm 





From SD 106 


2297.00 





LESS 








AC ceiling fan of 1200mm sweep with stepped electronic 
300W regulator (1265 + 215.40) 


1480.40 























Description 


Rate in Rs. 


Amount 
in Rs. 





ADD 








1400mm (56") AC Ceiling fan with stepped electronic 
300W regulator (1357.00 + 215.40) 


1572.40 





Total 





Rate per each Rs. 


2389.00 





Say Rs. 


2389.00 


























SD 109 





Supply and fixing of 1400mm sweep (56") AC ceiling fan complete with stepped electronic 300W regulator with 1 
metre down rod on the existing clamp 





From SD 107 


2131.00 





LESS 








AC ceiling fan of 1200mm sweep with stepped electronic 
300W regulator 


1480.40 








ADD 








1400mm (56") AC Ceiling fan with stepped electronic 
300W regulator 


1572.40 





Total 





Rate per each Rs. 


2223.00 





Say Rs. 


2223.00 


























SD 110 





Supply and fixing of 1200mm (48") AC ceiling fan complete with stepped electronic 300W regulator with 300mm 
down rod on the existing clamp 





No. 


AC ceiling fan of 1200mm sweep with stepped electronic 
300W regulator (1265 + 215.40) 


1480.40 





1 sq.mm. PVC copper cable 


9.80 








Add 1/2% sundries, etc. 





Labour charges as per SD 107 





Total 





Rate per each Rs. 


2074.45 





Say Rs. 


2074.00 


























SD 111 





Supply and fixing of 1400mm (56") sweep AC ceiling fan complete with stepped electronic regulator with 300mm 
down rod on the existing clamp 





FROM SD 110 


2074.00 





LESS 





AC ceiling fan of 1200mm sweep with stepped electronic 
300W regulator 


1480.40 











53 

















Description 


Rate in Rs. 


Amount 
in Rs. 





ADD 








1400mm (56") AC Ceiling fan with stepped electronic 
300W Regulator 


1572.40 





Total 





Rate per each Rs. 


2166.00 














Say Rs. 





2166.00 











SD 112 





Supply and fixing of 1200mm sweep AC ceiling fan complete with stepped electronic 300W regulator with the 
existing down rod on the existing clamps 








From SD 110 





LESS 





19mm dia steam pipe 





Total 





Rate per each Rs. 


2058.31 





Say Rs 


2058.00 


























SD 113 





Supply and fixing 1400mm (56") sweep AC ceiling fan complete with stepped electronic 300W regulator with the 
existing down rod on the existing clamps 








From SD 111 





LESS 





19mm dia steam pipe 








Total 





Rate per each Rs. 


2150.31 





Say Rs. 


2150.00 


























SD 114 





Supply and fixing of 300mm (12") sweep (light duty) AC exhaust fan complete with necessary wall opening and 
making good of the wall 





1 No. 


Exhaust fan of 300mm (12") sweep (light duty) complete 


1340.00 


Each 





No. 


Provision of hole in the wall and making good of the wall 


306.90 


Each 





Clamp fixing by coche screws, bolts and nuts including 
connecting leads 


28.25 


LS 








Add 1% sundries, etc. 





Labour charges (1824 / 4) 
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Description 


Rate in Rs. 


Amount 
in Rs. 





LABOUR DETAILS 





Wireman Grade-I 


712.00 


712.00 





Electrical Helper 


556.00 


1112.00 





1824.00 





Rate per each Rs. 


2147.90 











Say Rs. 





2148.00 














SD 115 





Supply and fixing of 300mm (12") sweep (light duty) AC exhaust fan complete without provision of hole in the wall 





From SD 114 


1675.15 





LESS 





Provision of hole in the wall 








Add 1% sundries, etc. 





Labour charges as per SD 114 





Total 





Rate per each Rs. 


1837.93 





Say Rs. 


1838.00 


























SD 116 





making of the wall 


Supply and fixing of 375mm (15") sweep (light duty) AC exhaust fan complete with necessary wall opening and 





From SD 114 


2148.00 





LESS 





Exhaust fan of 300mm (12") sweep (light duty) 


1340.00 








ADD 








Exhaust fan of 375mm (15") sweep (light duty) 


1382.00 





Total 





Rate per each Rs. 


2190.00 











Say Rs. 





2190.00 














SD 117 





Supply and fixing of 375mm (15") sweep (light duty) AC exhaust fan complete without provision of holes in the wall 





From SD 115 


1838.00 





LESS 





Exhaust fan of 300mm (12") sweep (light duty) 


1340.00 








ADD 





Exhaust fan of 375mm (15") sweep (light duty) 


1382.00 





Total 





Rate per each Rs. 


1880.00 











Say Rs. 
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1880.00 














Amount 


Description Rate in Rs. in Rs. 





SD 118 





Supply and fixing of 450mm (18") sweep (light duty) AC exhaust fan complete with necessary wall opening and 
making good of the wall 





From SD 114 
LESS 
Exhaust fan of 300mm (12") sweep (light duty) 1340.00 

















ADD 
Exhaust fan of 450mm (18") sweep (light duty) 1945.00 
Total 

Rate per each Rs.| 2753.00 

Say Rs.| 2753.00 






































SD 119 





Supply and fixing of 450mm (18") sweep (light duty) AC dxhaust fan complete without provision of hole in the wall 





From SD 115 1838.00 
LESS 
Exhaust fan of 300mm (12") sweep (light duty) 1340.00 














ADD 
Exhaust fan of 450mm (18") sweep (light duty) 1945.00 
Total 

Rate per each Rs.| 2443.00 

Say Rs.| 2443.00 






































SD 120 





Supply and fixing of louvers shutters arrangements for 300mm (12") sweep (light duty) AC exhaust fan 











Louvers shutter arrangements for 300mm AC exhaust fan 








Add 5% sundries, etc. 
Labour charges for fixing (1112 / 5) 











LABOUR DETAILS 
Electrical Helper 1112.00 








Rate per each Rs. 





Say Rs. 
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Description Rate in Rs. Amount 
in Rs. 





SD 121 





Supply and fixing of louvers shutters arrangements for 375mm (15") sweep light duty AC Exhaust fan 





Louvers shutter arrangements for 375mm (15") AC 223.90 Each 


No; exhaust fan (light duty) 





Add 5% sundries, etc. 





Labour charges as per SD 120 





Total 





Rate per each Rs. 





Say Rs. 


























SD 122 





Supply and fixing of light trap arrangements for 300mm (12") sweep (light duty) AC exhaust fan 





Light trap arrangements for 300mm (12") sweep (light 393.90 Each 


1 ШО: duty) AC exhaust fan 





Sundries such as bolts, nuts, etc. 





Labour charges as per SD 120 





Total 





Rate per each Rs. 























Say Rs. 





SD 123 





Supply and fixing of light trap arrangements for 450mm (18") sweep exhaust fan 





1 No. |Light trap arrangements for 450mm AC exhaust fan 475.30 





Sundries such as bolts, nuts, etc. 





Labour charges as per SD 120 





Total 





Rate per each Rs.| 708.60 
Say К5. 709.00 
SD 124 


Supply and fixing of 5A or 10A or 20A AC single phase 230V, 50 Hz Watt hour metre on suitable TW box complete 
with earth connections 
































1 No. |5A or 10A, AC 50 cls single phase watthour meter 954.00 Each 





LS Earth connection 24.00 LS 
No. |TW board 30cm x 20cm x 6.30cm 58.80 Each 











Add 1% sundries, etc. 
Labour charges (2836 / 10) 











LABOUR DETAILS 
Wireman Grade-I 712.00 


Wireman Grade-II 2124.00 
2836.00 














Rate per each Rs.| 1330.77 
Say Rs. 1331.00 


























Amount 


Description Rate in Rs. in Rs. 





SD 125 





Supply and fixing of TNEB meter board suitable for 32A single phase service connection with 32A fuse unit (500V) 
32A neutral link and earth link (1" x 1/8" copper flat) on TW plank of size 375mm x 300mm x 19mm with supporting 
TW reepers of 1" thick an either side with painting with suitable bolt and nuts for fixing the TW plank on wall with 
earth connection and inter connection with 7/20 PVC insulated copper wire from EB meter to fuse unit 





TW plank of size 375mm x 300mm x 19mm with 
supporting reepers of 1" thick on both side with painting 
and with bolt, nut and washer 





32A fuse unit (500V) 
32A neutral link 
Earth link (1" x 1/8") copper flat 











LS Earth connection as per SD 74 





Metre |Inter connection with 7/20 PVC insulated copper wire 











Add 1% sundries, etc. 





Labour charges as per SD 124 





Total 





Rate per each Rs. 





Say Rs 


























SD 126 





Supply and fixing of 10A 400V, 50 Hz 3 phase 4 wire watt hour meter on suitable TW box with earth connection 











10A 3 Phase 400V, 50 Hz watt hour meter 1968.00 





TW box 40cm x 30cm x 6cm (16" x 12' x 2-1/2") 152.10 





Earth connection 24.00 








Add 1% sundries, etc. 





Labour charges as per SD 124 





Total 





Rate per each Rs. 2449.14 
Say Rs, 2449.00 


























SD 127 





Supply and fixing of TNEB meter board suitable for 32A three phase service connection with 3 Nos. 32A fuse unit 
(500V) 32A neutral link and earth link (1" x 1/8" copper flat) on TW plank of size 600mm x 450mm x 19mm with 
supporting TW reepers of 1" thick an either side with painting with suitable bolt and nuts for fixing the TW plank on 
wall with earth connection and inter connection with 7/20 PVC insulated copper wire from EB meter to fuse unit 





TW plank of size 600mm x 450mm x 19mm with 
supporting reepers of 1" thick on both side with painting 
and with bolt, nut and washer 
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Description Rate in Rs. Amount 





32A fuse unit (500V) 84.40 
32A neutral link 37.65 
Earth link (1" x 1/8") copper flat 26.80 











Earth connection 24.00 





Metre |Inter connection with 7/20 PVC insulated copper wire 56.70 











Add 1% sundries, etc. 


Labour charges as per SD 124 (Rs.283.60 x 2) 








Total 
Rate per each Rs.| 1872.37 
Say К5 1872.00 
































SD 128 





Supply and fixing of 15A aerial fuse unit (500А) on suitable 100 x 100mm TW concealed box with hylem sheet on 
the tapping pole with necessary clamps 





No. |16A aerial fuse unit (500A) 
Мо. |100 x 100mm TW concealed box 








No. |Hylem sheet of 100mm x 100mm x 3mm 








Tapping pole (clamping and fittings) 








Add 2% sundries, etc. 
Labour charges (712 / 4) 











LABOUR DETAILS 





Wireman Grade-I 








Rate per each Rs. 





Say Rs. 























SD 129 





Supply and fixng of TNEB meter board suitable for 3 phase 63A service connection made up of suitable angle iron 
frame work of size 2 feet x 1-1/2 feet using angle iron of size 1-1/2" x 1-1/2" x 1/4" rigidly fixed on wall covered 
with hylem sheet of size 2 feet x 1/2 feet of 6mm thickness with necessary bolts and nuts supports and supply and 
fixing of 3 Nos. 63A fuse units (500V), 1 No. neutral link, copper earth flat of size 1" x 1/4" with inter connection of 
EB meter to fuse units by 16 Sq.mm PVC insulated copper wire with earth connection complete 





Angle iron frame work of size 1-1/2" x 1-1/2" x 1/4" 


4:78 Kg: (1 metre = 3.25 Kg.) 


51.40 Kg. 





. Hylem sheet of 6mm thickness 1260.00 
63A fuse Unit (500V) 188.40 
63A neutral link (MR) 67.15 
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Amount 


Description Rate in Rs. in Rs. 





1" x 1/4" copper flat ( 1Mtr = 1.44 Ка) 526.00 i 115.72 





16 sq.mm PVC insulated copper wire 139.50 837.00 











Add 2% sundries such as bolts, nuts, cement, sand etc 





Labour charges 








LABOUR DETAILS 





Wireman Grade-I 712.00 





Electrical Helper 1112.00 





1824.00 








Rate per each Rs.| 4311.80 
Say К5. 4312.00 





























SD 130 





Supply and fixng of TNEB meter board suitable for 3 phase 100A service connection made up of suitable angle iron 
frame work of size 2 feet x 1-1/2 feet using angle iron of size 1-1/2" x 1-1/2" x 1/4" rigidly fixed on wall covered 
with hylem sheet of size 2 feet x 1-1/2 feet of 12mm thickness with necessary bolts and nuts supports and supply 
and fixing of 3 Nos. 100A fuse units (500V), 1 No. neutral link, copper earth flat of size 1" x 1/4" with inter 
connection of EB meter to fuse units by 16 Sq.mm PVC insulated copper wire with earth connection complete 





Angle iron frame work of size 1-1/2" x 1-1/2" x 1/4" 


defer МЕЧЕ (1 metre = 3.25 Kg.) 


51.40 Kg. 





sqm. |Hylem sheet of 12mm thickness 2520.00 
Nos. |100A fuse Unit (500V) 340.30 
No. |100А neutral link (MR) 76.85 











Kg. |1" x 1/4" copper flat ( 1Mtr = 1.44 Kg) 526.00 





16 sq.mm PVC insulated copper wire 139.50 








Add 2% sundries such as bolts, nuts, cement, sand etc. 





Labour charges as per SD 129 





Total 





Rate per each Rs.| 5146.36 
Say К5. 5146.00 





























SD 131 





Supply and fixng of TNEB meter board suitable for 3 phase 200A service connection made up of suitable angle iron 
frame work of size 3 feet x 2 feet using angle iron of size 1-1/2" x 1-1/2" x 1/4" rigidly fixed on wall covered with 
hylem sheet of size 3 feet x 2 feet of 12mm thickness with necessary bolts and nuts supports and supply and fixing 
of 3 Nos. 200A fuse units (500V), 1 No. neutral link, copper earth flat of size 1" x 1/4" with inter connection of EB 
meter to fuse units by 19/16 PVC insulated copper wire with earth connection complete 





Angle iron frame work of size 1-1/2" x 1-1/2" x 1/4" 
(1 metre = 3.25 Kg.) 
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Description 


Rate in Rs. 


Amount 
in Rs. 





. Hylem sheet of 12mm thickness 


2520.00 


1411.20 





200A fuse Unit (500V) 


550.00 


1650.00 





No. 


200A neutral link 


144.00 


144.00 





Kg. 


1" x 1/4" copper flat 


526.00 


115.72 





Metre 


19/16 PVC copper wire (MR) 


295.50 


1773.00 





5845.65 








Add 2% sundries such as bolts, nuts, cement sand etc 





Labour charges as per SD 129 





Total 





Rate per each Rs. 


7786.56 





Say Rs. 


7787.00 


























SD 132 





Supply and fixing of 3 phase 32А aerial fuse unit for 3 Nos. 32A fuse units (500V) on suitable MS sheet covered with 


6mm thick hylem sheet on suitable angle iron work the tapping pole with necessary clamps 





3 Nos. 


32A fuse unit (500V) 


84.40 


Each 





Kg. 


40mm x 40mm x 6mm angle frame 


51.40 


Kg. 





No. 


MS sheet (15" x 12") (MR) 


118.10 


Each 





No. 


Hylem sheet 6mm 


165.50 


Each 





Tapping pole (clamping and fixing) 
as per SD 128 (5 x 3) 








Add 2% sundries, etc. 





Labour charges as per SD 128 (178 x 2) 





Total 





Rate per each Rs. 








Say Rs. 




















SD 133 





Supply and fixing of 5A 3 pin and 2 pin combined flush type wall socket with 5A flush type switch on suitable TW box 





No. 


5A 3 pin and 2 pin combined flush type wall socket only 


23.90 


Each 





No. 


TW board 150mm x 100mm x 68mm (MR) 


38.90 


Each 





No. 


5A flush type switch 


192.60 


Dozen 





Painting with primary and finishing coat for TW board (MR) 


9.35 


LS 








Add 2% sundries, etc. 





Labour charges (1824 / 8) 








LABOUR DETAILS 





Wireman Grade-I 


712.00 





Electrical Helper 


1112.00 





1824.00 





Rate per each Rs. 











Say Rs. 

















Amount 


Description Rate in Rs. in Rs. 





SD 134 





Supply and fixing of БА 3 ріп and 2 pin combined flush type wall socket with БА flush type switch concealed іп 
suitable MS box in flush with wall 





Мо. |5A 3 Pin and 2 pin combined flush type wall socket only 





Мо. |М5 box 150mm x 100 mm x 75mm (MR) 
No. |5A flush type switch 











LS Wall cutting, grouting, flushing and making good 





LS Painting with primary and finishing coat for MS box(MR) 








Add 2% sundries, etc. 
Labour charges as per SD 129 (1824 / 6) 








Total 
Rate per each Rs. 








Say Rs. 


























SD 135 





Supply and fixing of БА 3 pin and 2 pin combined flush type wall socket with БА flush type switch concealed іп 
suitable MS box in flush with wall and concealed with 3mm thick hylem sheet 





From SD 134 
ADD 


Hylem sheet cover 150mm x 100mm x 3 mm 











Total 





Rate per each Rs. 





Say Rs. 























SD 136 





Supply and fixing of 5A / 15A 3 pin combined flush type wall socket with 15А flush type switch on suitable TW Box 





No. |БА / 15A 3 pin combined flush type wall socket only 54.00 Each 





No. ITW box 150mm x 100mm x 68mm 38.90 Each 
No. |15А flush type switch 56.00 Each 
Painting of prirnary and finishing coat TW Board(MR) 9.35 LS 














Add 2% sundries, etc. 





Labour charges as per SD 133 





Total 





Rate per each Rs. 





Say Rs. 


























SD 137 





Supply and fixing of 5A / 15A 3 pin combined flush type wall socket with 15A flush type switch concealed in suitable 
MS box flush with wall with painting 





5A /15 A 3 pin combined flush type wall socket only 
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Description Rate in Rs. Amount 





MS box 150 x 100 x 75mm with painting 63.10 





15A flush type switch 56.00 





Wall cutting, grouting, flushing & making good 24.55 





Painting of primary and finishing cost for MS box(MR) 9.35 








Add 2% sundries, etc. 





Labour charges as per SD 134 





Total 





Rate per each Rs. 





Say Rs. 


























SD 138 





Supply and fixing of 5A / 15A 3 pin combined flush type wall socket with 15A flush type switch concealed in suitable 
MS box in flush with wall and covered with 3mm thick hylem sheet 





From SD 137 





ADD 





Hylem sheet 150mm x 100mm x 3 mm 





Total 





Rate per each Rs. 





Say Rs. 


























SD 139 





Supply and fixing of 3 Nos. 5A (3 pin and 2 pin) combined flush type wall socket with control switches concealed in 
suitable TW box covered with hylem sheet in flush with wall with earth connection (for computer plug socket) 





Nos. |5A (3 ріп and 2 pin) combined flush type wall socket 23.90 Each 





Nos. |БА flush type switch 192.60 Dozen 
Мо. |ТМ box 200 x 150 x 63mm (МВ) 59.90 Each 
Мо. |Hylem sheet 200 x 150 x 3mm 18.90 Each 














Painting with primary and finishing coat for TW Board 


(MR) 9.35 LS 





Cutting, grouting, flushing and making good LS 








Add 2% sundries, etc 





Labour charges as per SD 134 





Total 





Rate per each Rs. 





Say Rs. 


























SD 140 


Supply and fixing of 20A DP plug and socket in sheet enclosure with 32A DP MCB in flush with wall with earth 
connection (For AC Plug) 








20A DP plug and socket in sheet steel enclosure 
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Description 


Rate in Rs. 


Amount 
in Rs. 





32A DP MCB 


511.00 





Wall cutting, grouting, flushing and earth connections 


55.30 








Add 2% Sundries 





Labour charges as per SD 134 





Total 





Rate per each Rs. 


1879.19 





Say Rs 


1879.00 


























SD 141 





Supply and fixing of 16A DP switch with metal clad of 500V with fuse and neutral (side handle) on suitable TW box 


PWD earthing 





No. 


16A DP switch with metal clad (side handle) 


341.00 


Each 





No. 


TW board 30cm x 20cm x 6cm (MR) 


59.90 


Each 





No. 


PWD earthing 


2167.00 


Each 








Add 1% sundries, etc. 





Labour charges (1824 / 4) 








LABOUR DETAILS 





Wireman Grade-I 


712.00 





Electrical Helper 


1112.00 





1824.00 





Rate per each Rs. 


3049.58 





Say Rs. 


3050.00 


























SD 142 





Supply and fixing of 16A DP switch of 500V with matal clad with fuse and neutral (side handle) on suitable TW board 
with earth connection only 





From SD 141 


3050.00 





LESS 








PWD earthing 


2167.00 








ADD 





Earth connection (SD 74) 





Total 





Rate per each Rs. 





Say Rs. 


























SD 143 





Supply and fixing of 32A DP switch of 500V with metal clad with fuse and neutral (side handle) on suitable TW board 
with PWD earthing 





From SD 141 
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Description 


Rate in Rs. 


Amount 
in Rs. 





LESS 





16A DP switch with fuse and neutral (side handle) 








ADD 





32A DP switch with fuse and neutral (side handle) 





Total 





Rate per each Rs. 


3477.00 





Say Rs. 


3477.00 


























SD 144 





Supply and fixing of 32A DP switch of 500V with metal clad with fuse and neutral (side handle) on suitable TW board 
with earth connection only 





From SD 143 


3477.00 





LESS 





PWD earthing 


2167.00 








ADD 





Earth connection (SD 74) 





Total 





Rate per each Rs. 


1334.00 





Say Rs. 


1334.00 


























SD 145 





Supply and fixing of 4 way single phase DB of 16А / way with 164, DP switch of 500V with metal clad (side handle) 
with fuse and neutral on suitable TW board with PWD earthing 





No. 


4 way single phase DB with neutral link 16 A/ Way 


458.00 


Each 


458.00 





No. 


16A DP switch of 500V (side handle) 


341.00 


Each 


341.00 





No. 


TW box 40cm x 30cm x 6.30 cm 


159.70 


Each 


159.70 





No. 


PWD earthing 


2167.00 


Each 


2167.00 








Add 1% sundries, etc. 





Labour charges (1976 / 2) 








LABOUR DETAILS 





Wireman Grade-I 


712.00 





Wireman Grade-II 


708.00 





Electrical Helper 


556.00 





1976.00 





Rate per each Rs. 


4144.96 











Say Rs. 





4145.00 














Amount 


Description Rate in Rs. in Rs. 





SD 146 





Supply and fixing of 4 way single phase DB of 16А / way with 16А DP switch with metal clad of 500V (side handle) 
with fuse and neutral on suitable TW board with earth connection only 





From SD 145 4145.00 





LESS 





PWD earthing 2167.00 








ADD 











Earth connection (SD 74) 





Total 





Rate per each Rs.| 2002.00 





Say Rs. 2002.00 


























SD 147 





Supply and fixing of 4 way single phase DB of 16A / way with 16A DP switch with metal clad of 500V (side handle) 
with fuse and neutral on suitable angle iron frame work with trunking box, MS cable entry box with PWD earthing 





No. |16А DP switch with fuse and neutral (side handle) 341.00 Each 341.00 





No. |4way single phase DB with neutral link 16A/ way 458.00 Each 458.00 





Kg. Angle iron 38mm x 38mm x 6mm (1 metre = 3.25 Kg.) 51.40 Kg. 





No. |MS trunking box 38.35 





No. |PWD earthing 2167.00 





No. |Cable entry box 57.55 








Add 1% sundries, etc. 





Labour charges (3796 / 3) 











LABOUR DETAILS 





Wireman Grade-I 712.00 





Wireman Grade-II 1416.00 





Electrical Helper 1668.00 





3796.00 





Rate per each В5.| 4610.93 





Say Rs.| 4611.00 
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Description 


Rate in Rs. 


Amount 
in Rs. 





SD 148 





Supply and fixing of 4way SP DB of 16А / way with 16А DP switch with metal clad of 500V (side handle) with fuse 


and neutral on suitable angle iron frame work with trunking box MS cable entry box with earth connection 





From SD 147 





LESS 





PWD earthing 


2167.00 











ADD 








Earth connection (SD 74) 





Total 





Rate per each Rs. 


2468.00 











Say Rs. 





2468.00 














SD 149 





Supply and fixing of 6 way SP DB of 16 А / way with 16 A DP switch with metal clad of 500V (side handle) with fuse 
and neutral on suitable TW board with PWD earthing 





No. 


16A Single Phase DPMC switch F & N (Side Handle) 


341.00 


Each 


341.00 





No. 


6 way SP DB with F & N link 16 A / way 


625.00 


Each 


625.00 





No. 


TW Board 40 cm x 30cm x 6.3 cm (MR) 


159.70 


Each 


159.70 





No. 


PWD Earthing. 


2167.00 


Each 


2167.00 








Add 1% sundries, etc. 





Labour charges as per SD 145 





Total 





Rate per each Rs. 


4313.63 





Say Rs. 


4314.00 


























SD 150 





Supply and fixing of 6 way SP DB of 16A / way with 16A DP switch with metal clad of 500V (side handle) with fuse 
and neutral on suitable TW board with PWD earth connection only 








From SD 149 





LESS 





PWD earthing 


2167.00 








ADD 





Earth connection (SD 74) 





Total 





Rate per each Rs. 


2171.00 





Say Rs. 


2171.00 
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Amount 


Description Rate in Rs. in Rs. 





SD 151 





Supply and fixing of 8 way SP DB of 16A / way with 16A DP switch with metal clad of 500V with fuse and neutral 
(side handle) on suitable TW board with PWD earthing 





From SD 149 4314.00 
LESS 
6 way SP DB with fuse and neutral 














ADD 





8 way SP DB with fuse and neutral 





Total 
Rate per each Rs.| 4462.00 
Say Rs.| 4462.00 





























SD 152 





Supply and fixing of 8 way SP DB of 16A / way with 16A DP switch with Metal clad of 500V with fuse and neutral on 
(front handle) on suitable TW board with earth connection only 





From SD 151 4462.00 
LESS 
PWD earthing 2167.00 














ADD 





For earth connection(SD 74) 





Total 
Rate per each Rs.| 2319.00 
Say Rs.| 2319.00 
































SD 153 





Supply and fixing of 6 way SP DB of 16A / way with 16A DP switch with metal clad of 500V with fuse and neutral 
(side handle) on suitable angle iron frame work with trunking box MS cable entry box with PWD earthing 








From SD 147 
LESS 








4 way SP DB with fuse and neutral 








ADD 








6 way SP DB with fuse and neutral 





Total 
Rate per each Rs.| 4778.00 
Say Rs.| 4778.00 
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Description 


Rate in Rs. 


Amount 


in Rs. 





SD 154 





Supply and fixing of 6 way SP DB of 16А / way with 16A DPIC switch of 500V with fuse and neutral (front handle) on 


suitable angle iron frame work with trunking box MS cable entry box with earth connection only 





From SD 153 


4778.00 





LESS 





PWD earthing 


2167.00 








ADD 





Earth connection only (SD 74) 





Total 





Rate per each Rs. 


2635.00 











Say Rs. 





2635.00 














SD 155 





Supply and fixing of 4 way SP DB of 16A / way with 32A DP switch with metal clad of 500V with fuse and neutral 


(side handle) on suitable TW board with PWD earthing 





From SD 145 


4145.00 





LESS 





16A DPMC switch (side handle) 








ADD 





32A DPMC switch (side handle) 





Total 





Rate per each Rs. 


4572.00 





Say Rs. 


4572.00 


























SD 156 





Supply and fixing of 4 way SP DB of 16A / way with 32A DP switch with metal clad of 500V with fuse and neutral 
(side handle) on suitable TW board with earth connection 





From SD 155 


4572.00 





LESS 





PWD Earthing 


2167.00 








ADD 





Earth connection (SD 74) 





Total 





Rate per each Rs. 


2429.00 





Say Rs. 


2429.00 
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Amount 


Description Rate in Rs. in Rs. 





SD 157 





Supply and fixing of 8 way SP DB of 16А / way with 32А DP switch with metal clad of 500V with fuse and neutral 
(side handle) on suitable TW Board with PWD earthing 





From SD 151 4462.00 





LESS 





16A DPMC switch with fuse and neutral (side handle) 








ADD 





32A DPMC switch with fuse and neutral (side handle) 





Total 





Rate per each Rs.| 4889.00 





Say Rs.| 4889.00 























SD 158 





Supply and fixing of 8 way SP DB with 32A DP Switch with metal clad of 500V with fuse and neutral (side handle) on 
suitable TW Board with earth connection only. 





From SD 152 2319.00 








LESS 





16A DPMC switch with fuse and neutral (side handle) 








ADD 





32A DPMC switch with fuse and neutral (side handle) 





Total 





Rate per each Rs.| 2746.00 





Say Rs.| 2746.00 


























SD 159 





Supply and fixing of 8 way SP DB of 16A / way with 32A DP switch with metal clad of 500V with fuse and neutral 
(side handle) on suitable angle iron frame work with trunking box MS cable entry box with PWD earthing 





No. |32А DPIC switch 768.00 Each 768.00 





No. |8 way DB of 16A / way with fuse and neutral link 773.00 Each 





No. |MS trunking box (MR) 38.35 Each 





Kg. Angle iron frame (1.7 metre) 51.40 Kg. 





No. |PWD earthing 2167.00 Each 





No. |Cable entry box 57.55 Each 








Add 1% sundries, etc. 





Labour charges (3796 / 2) 








LABOUR DETAILS 





Wireman Grade-I 712.00 


























Wireman Grade-II 1416.00 
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Description 


Rate in Rs. 


Per 


Amount 
in Rs. 





Electrical Helper 


556.00 


1668.00 





3796.00 





Rate per each Rs. 


6026.50 





Say Rs. 


6027.00 


























SD 160 





Supply and fixing of 8 way SP DB of 16A / way with 32A DP switch with metal clad of 500V with fuse and neutral 


(side handle) on suitable angle iron frame work with trunking box with earth connection only 





From SD 159 


6027.00 





LESS 





PWD earthing 


2167.00 








ADD 





Earth connection (SD 74) 





Total 





Rate per each Rs. 


3884.00 





Say Rs. 


3884.00 


























SD 161 





Supply and fixing of 16A TPN metal clad switch on suitable angle iron work with cable entry boxes for incoming and 
outgoing with PWD earthing 





No. 


16A TPN metal clad switch 


881.00 


Each 


881.00 





No. 


MS cable entry box (MR) 


115.20 


Each 


115.20 





Kg. 


MS angle frame 38 x 38 x 6mm (1 metre = 3.25 Ка.) 


51.40 


Kg. 


250.58 





No. 


PWD earthing 


2167.00 


Each 


2167.00 








Add 1% sundries, etc. 





Labour charges as per SD 159 





Total 





Rate per each Rs. 


5345.91 





Say Rs. 


5346.00 


























SD 162 





Supply and fixing of 16A TPN metal clad switch on suitable angle iron frame work with MS cable entry boxes with 
earth connection only 





From SD 161 


5346.00 





LESS 





PWD earthing 


2167.00 


2167.00 








ADD 





Earth connection (SD 74) 





Total 





Rate per each Rs. 


3203.00 











Say Rs. 
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3203.00 














Description 


Rate in Rs. 


Amount 


in Rs. 





SD 163 





Supply and fixing of 32A TPN metal clad switch on suitable angle iron frame work with MS cable entry boxes with 


PWD earthing 





From SD 161 


5346.00 





LESS 





16A TPN metal clad switch 








ADD 





32A TPN metal clad switch 


1302.00 





Total 





Rate per each Rs. 


5767.00 





Say Rs. 


5767.00 


























SD 164 





Supply and fixing of 32A TPNMC switch on suitable angle iron frame work with MS cable entry box with earth 
connection only 





From SD 163 


5767.00 





LESS 








PWD earthing 


2167.00 








ADD 





Earth connection (SD 74) 





Total 





Rate per each Rs. 


3624.00 





Say Rs. 


3624.00 


























SD 165 





Supply and fixing of 63A TPNMC switch on suitable angle iron frame work with MS 
earthing 


cable entry boxes with PWD 





1 


No. 


63A TPNMC switch 


2838.00 


Each 


2838.00 





Kg. 


Angle iron frame 38mm x 38mm x 6mm (2.0 metre) 


51.40 


Kg. 


334.10 





Nos. 


MS cable entry boxes 


115.20 


Each 


230.40 





No. 


PWD earthing 


2167.00 


Each 


2167.00 








Add 1% sundries, etc. 





Labour charges as per SD 161 





Total 





Rate per each Rs. 


7523.20 





Say Rs. 


7523.00 
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Amount 


Description Rate in Rs. in Rs. 





SD 166 





Supply and fixing of 63A TPNMC switch with suitable angle iron frame work with MS cable entry boxes with earth 
connection only 





From SD 165 7523.00 
LESS 
PWD earthing 2167.00 














ADD 





For earth connection (SD 74) 





Total 
Rate per each Rs.| 5380.00 
Say Rs.| 5380.00 
































SD 167 





Supply and fixing of 8 way single pole and neutral MCB sheet steel enclosure distribution board of double door type 
with metal door with IP43 protection with 1 No. 32A DP MCB as incoming and 6 Nos. 6A to 32A SPMCB outgoing in 
flush with wall and making good of the concealed portion with earth connection only. The MCB DB and MCB's should 
be with ISI mark (like standard make) 





No. |8 way single pole and neutral MCB distribution board 





Мо. |32А DP MCB 





Nos. |6A to 32A SP MCB 








LS Wall cutting, grouting, flushing etc 





LS Earth connecction (SD 74) 








Add 1% sundries, etc. 





Labour charges as per SD 145 





Total 
Rate per each В5.| 3067.89 
Say Rs.| 3068.00 
































SD 168 





Supply and fixing of 100A TPN sheet double break switch with HRC fuse and neutral on suitable angle iron frame 
work with MS cable entry boxes and with PWD earthing 





No. |100A TPN sheet steel double break switch with HRC fuses | 5812.00 





Kg. Angle iron 38mm X 38mm x 6mm (2.5 metre) 51.40 





Nos. |MS cable entry boxes 115.20 





No. |PWD earthing 2167.00 
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Description 


Rate in Rs. 


Amount 





Add 1% ssundries, etc. 





Labour charges as per SD 159 





Total 





Rate per each Rs. 


10611.30 











Say Rs. 





10611.00 














SD 169 





Supply and fixing of 100A TPN sheet double break switch with HRC fuse and neutral on suitable angle iron frame 


work with earth connection only 





From SD 168 


10611.00 





LESS 








PWD earthing 


2167.00 








ADD 





For earth connection (SD 74) 





Total 





Rate per each Rs. 


8468.00 





Say Rs. 


8468.00 


























SD 170 





Supply and fixing of 200A TPN sheet steel double break switch with HRC fuses and neutral on suitable angle iron 


frame work with MS cable entry boxes PWD earthing 





From SD 168 


10611.00 





LESS 








100A TPN sheet steel double break switch with HRC fuse 


5812.00 








ADD 





200A TPN sheet double break switch 


8238.00 





Total 





Rate per each Rs. 


13037.00 





Say Rs. 


13037.00 


























SD 171 





Supply and fixing of 200A TPN sheet steel double break switch with HRC fuses and neutral on suitable angle iron 
frame work with MS cable entry boxes and with earth connection only 





From SD 170 


13037.00 





LESS 





PWD earthing 


2167.00 








ADD 





For earth connection (SD 74) 








Rate per each Rs. 


10894.00 











Say Rs. 


74 





10894.00 














Description 


Rate in Rs. 


Amount 
in Rs. 





SD 172 





Supply and fixing of 32A TPNMC switch on incoming and 3 Nos. 32A DPMC switch (front handle) as outgoing with 
suitable adoptor box with suitable MS cable entry box trunking boxes and internal connections оп internal 
connections on suitable angle iron frame work with earth connection 





No. 


32A TPNMC switch 


1302.00 


Each 





Nos. 


32A DPMC switch (front handle) 


847.00 


Each 





Kg. 


Angle iron frame 38mm x 38mm x 6mm (2.70 metre) 


51.40 


Kg. 





No. 


Cable entry box 


57.55 








Nos. 


MS trunking boxes 


38.35 





Earth connections (SD 74) 


24.00 





Metre 


Inter connection by 6 Sq.mm PVC copper wire 


56.70 








Add 1% sundries, etc. 





Labour charges as per SD 159 





Total 





Rate per each Rs. 


6605.34 





Say Rs. 


6605.00 


























SD 173 





Supply and fixing of 3 phase 4 wire 4 way ICDB of 16A per way with 32A TPNMC switch with suitable MS cable entry 
boxes trunking box and internal connections on suitable angle iron frame work with PWD earthing 





No. 


32A TPNMC switch 


1302.00 


Each 





No. 


3 phase 4 wire 4 way ICDB of 16A / way 


1809.00 


Each 





Kg. 


Angle iron 38mm x 38mm x 6mm (2.70 metre) 


51.40 


Kg. 





No. 


Trunking box 


38.35 


Each 





No. 


PWD earthing 


2167.00 


Each 





Nos. 


MS cable entry boxes 


57.55 


Each 








Add 1% sundries, etc. 





Labour charges as per SD 159 





Total 





Rate per each Rs. 


7781.19 





Say Rs. 


7781.00 
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Amount 


Description Rate in Rs. in Rs. 





SD 174 





Supply and fixing of 3 phase 4 wire 4 way ICDB of 16A per way with 32A TPNMC switch with suitable MS cable entry 
boxes trunking box and internal connections on suitable angle iron frame work with earth connection 





From SD 173 





LESS 





PWD earthing 2167.00 








ADD 





Earth connection (SD 74) 





Total 





Rate per each Rs.| 5638.00 





Say Rs.| 5638.00 


























SD 175 





Supply and fixing of 3 phase 4 wire 4 way ICDB of 32 Amps per way with 63A TPNMC switch with suitable trunking 
box MS cable entry and internal connection in suitable angle iron frame work with PWD earthing 





No. |63A TPNMC switch 2838.00 Each 





No. |3 phase 4 wire 4 way ICDB 32A way 2289.00 Each 





Angle iron frame work (3 metre of 38mm x 38mm x 


Kg. 6mm) 


51.40 Kg. 





Nos. |MS / cable entry boxes 115.20 





No. |Trunking box 38.35 





No. |PWD earthing 2167.00 








Add 1% sundries, etc. 





Labour charges (4504 / 2) 








LABOUR DETAILS 





Wireman Grade-I 712.00 





Wireman Grade-II 2124.00 





Electrical Helper 1668.00 





4504.00 








Rate per each Rs.| 10396.54 





Say Rs. 10397.00 
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Description 


Rate in Rs. 


Amount 
in Rs. 





SD 176 





Supply and fixing of 3 phase 4 wire 4 way ICDB of 32A per way with 63A TPNMC switch with suitable trunking box 
MS cable entry boxes and internal connections on suitable angle iron frame work with earth connection only 





From SD 175 


10397.00 





LESS 





PWD earthing 


2167.00 








ADD 





Earth connection (SD 74) 





Total 





Rate per each Rs. 


8254.00 





Say Rs. 


8254.00 


























SD 177 





Supply and fixing of 3 phase 4 wire 4 way ICDB of 32A per way with 100A, TPNMC switch with suitable trunking box 


MS cable entry boxes and internal connection on suitable angle iron frame work with PWD earthing 





From SD 175 





LESS 





63A TPNMC switch 


2838.00 








ADD 





100A TPNMC switch 


5588.00 





Total 





Rate per each Rs. 


13147.00 





Say Rs. 


13147.00 


























SD 178 





Supply and fixing of 3 phase 4 wire 4 way ICDB of 32A per way with 100A TPNMC switch with suitable trunking box 
MS cable entry boxes and internal connection on suitable angle iron frame work with earth connection 





From SD 177 





LESS 





PWD earthing 


2167.00 











ADD 








Earth connection (SD 74) 





Total 





Rate per each Rs. 


11004.00 





Say Rs. 


11004.00 
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Amount 


Description Rate in Rs. in Rs. 





SD 179 





Supply and fixing of horizontal type 4 way triple pole neutral MCB distribution board in sheet steel enclosure double 
door of double door type with metal door with IP43 protection with 40A 4 pole MCB isolater as incoming and 12 Nos. 
6A to 32A SP MCB as outgoing in flush with wall and making good of the concealed portion with earth connection. 
The MCBDB and MCB's should be with the ISI mark (like standard make) 





1 No. |40A FP isolator (MCB) 575.00 Each 575.00 
1 No. |4 way TPN MCBDB 1790.00 Each 1790.00 
12 Nos. |6A to 32A SP MCB's 127.00 Each 1524.00 











LS Wall cutting, grouting and finishing 112.35 LS 
Earth connection (SD 74) 24.00 Each 











Add 1% sundries, etc. 





Labour charges as per SD 159 





Total 
Rate per each Rs.| 5963.60 
Say Rs.| 5964.00 
































SD 180 





Supply and fixing of brass cable gland for 2 x 4 sq.mm. PVC LTUG aluminium armoured cable with earth connection 





1 No. |Brass cable gland for 2 x 4 sq.mm. LTUG cable 18.15 Each 








LS Clamps, bolt, nut, earth connection 6.95 LS 
Labour charges (2128 / 10) 











LABOUR DETAILS 
Wireman Grade-I 712.00 


Wireman Grade-II 1416.00 
2128.00 














Rate per each Rs. 





Say Rs. 


























SD 181 





Supply and fixing of brass cable gland for 2 x 6 sq.mm. PVC LTUG aluminium armoured cable with earth connection 
From SD 180 
LESS 











Brass cable gland for 2 x 4 sq.mm. LTUG cable 








ADD 
Cable gland for 2 x 6 sq.mm. LTUG cable 











Total 





Rate per each Rs. 





Say Rs. 
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Amount 


Description Rate in Rs. in Rs. 





SD 182 





Supply and fixing of brass cable gland for 2 x 10 sq.mm. PVC LTUG aluminium armoured cable with earth connection 





From SD 180 





LESS 





Cable gland for 2 x 4 sq.mm. LTUG cable 








ADD 





Cable gland for 2 x 10 sq.mm. LTUG cable 





Total 





Rate per each Rs. 





Say Rs. 


























SD 183 


Supply and fixing of brass cable gland for 2 x 16 sq.mm. PVC LTUG aluminium armoured cable with earth 
connection 








From SD 180 





LESS 





Cable gland for 2 x 4 sq.mm. LTUG cable 








ADD 





Cable gland for 2 x 16 sq.mm. LTUG cable 





Total 





Rate per each Rs. 





Say Rs. 


























SD 184 


Supply and fixing of brass cable gland for 2 x 25 sq.mm. PVC LTUG aluminium armoured cable with earth 
connection 








From SD 180 





LESS 





Cable gland for 2 x 4 sq. mm. PVC cable 








ADD 








Cable gland for 2 x 25 sq.mm. LTUG cable 





Total 





Rate per each Rs. 





Say Rs. 
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Amount 


Description Rate in Rs. in Rs. 





SD 185 





Supply and fixing of brass cable gland for 4 x 25 sq.mm. PVC LTUG aluminium armoured cable with earth connection 





From SD 180 
LESS 
Cable gland for 2 x 4 sq.mm. LTUG cable 














ADD 
Cable gland for 4 x 25 sq.mm. LTUG cable 








Total 





Rate per each Rs. 





Say Rs. 


























SD 186 





Supply and fixing of brass cable gland for 3-1/2 x 25 sq.mm. PVC LTUG aluminium armoured cable with earth 
connection 





Brass cable gland for 3-1/2 x 25 sq.mm. PVC armoured 


No. LTUG cable 








Sundries such as clamps, bolts, nuts, earth connection 





Labour charges as per SD 180 x 1.5 times 





Total 





Rate per each Rs. 





Say Rs. 


























SD 187 





Supply and fixing of brass cable gland for 3-1/2 x 35 sq.mm. PVC LTUG aluminium armoured cable with earth 
connection 





From SD 186 
LESS 











Brass cable gland for 3-1/2 x 25 sq.mm. PVC armoured 
LTUG cable 








ADD 








Brass cable gland for 3-1/2 x 35 sq.mm. armoured LTUG 
cable 





Total 





Rate per each Rs. 





Say Rs. 





























80 


Quan- 


tity Unit 


Description 


Rate in Rs. 


Amount 
in Rs. 





SD 188 





Supply and frxing of brass cable gland for 3-1/2 x 50 sq.mm. PVC LTUG aluminium armoured cable with earth 


connection 





From SD 186 


374.00 





LESS 








Brass cable gland for 3-1/2 x 25 sq.mm. PVC armoured 
LTUG cable 








ADD 








Brass cable gland for 3-1/2 x 50 sq.mm. PVC armoured 
LTUG cable 





Total 





Rate per each Rs. 





Say Rs. 


























SD 189 





Supply and fixing of brass cable gland for 3-1/2 x 70 sq.mm. PVC LTUG aluminium armoured cable with earth 


connection 





1 No. 


Brass cable gland for 3-1/2 x 70 sq.mm. LTUG cable 


75.35 


Each 


75.35 





Sundries such as clamps, bolts, nuts, earth connection 


8.05 


LS 


8.05 





Labour charges as per SD 180 x 2 times 


425.60 





Total 


509.00 





Rate per each Rs. 





Say Rs. 


























SD 190 





иррту апа rixing or Drass Cable gland Tor 3-1/2 X 95 sq.mm. РУС LIUG aluminium 


onnection 


armoured 


МТ 





1 Мо. 


Brass cable gland for 3-1/2 x 95 sq.mm. LTUG cable 


92.00 


Each 





Sundries such as clamps, bolts, nuts, earth connection 


8.05 


LS 





Labour charges as per SD 180 x 2 times 





Total 





Rate per each Rs. 





Say Rs. 


























SD 191 





Supply and fixing of brass cable gland for 3-1/2 x 120 sq.mm. PVC LTUG aluminium armoured cable with earth 


connection 





1 No. 





Brass cable gland for 3-1/2 x 120 sq.mm. LTUG cable 


117.15 


Each 


117.15 





Sundries such as clamps, bolts, nuts, earth connection 


8.05 


LS 


8.05 





Labour charges as per SD 180 x 2 times 


425.60 





Total 


550.80 





Rate per each Rs. 











Say Rs. 


81 

















Description Rate in Rs. Amount 
in Rs. 





SD 192 





Supply and fixing of brass cable gland for 3-1/2 x 150 sq.mm. PVC LTUG aluminium armoured cable with earth 
connection 





No. |Brass cable gland for 3-1/2 x 150 sq.mm. LTUG cable 








Sundries such as clamps, bolts, nuts, earth connection 





Labour charges as per SD 180 x 2 times 





Total 





Rate per each Rs. 





Say Rs. 


























SD 193 





Supply and fixing of brass cable gland for 3-1/2 x 185 sq.mm. PVC LTUG aluminium armoured cable with earth 
connection 





No. |Brass cable gland for 3-1/2 x 185 sq.mm. LTUG cable Each 








Sundries such as clamps, bolts, nuts, earth connection LS 





Labour charges as per SD 180 x 2 times 





Total 





Rate per each Rs. 





Say Rs. 


























SD 194 





Supply and fixing of brass cable gland for 3-1/2 x 240 sq.mm. PVC LTUG aluminium armoured cable with earth 
connection 





Brass cable gland 3-1/2 x 240 sq. mm. PVC LTUG 


No. 
armoured cable 








Sundries such as clamps, bolts, nuts, earth connection. 





Labour charges as per SD 180 x 2.5 times 





Total 





Rate per each Rs. 

















Say Rs. 











SD 195 





Supply and fixing of brass cable gland for 3-1/2 x 300 sq.mm. PVC LTUG aluminium armoured cable with earth 
connection 





Brass cable gland 3-1/2 x 300 sq.mm PVC LTUG 


No. 
armoured cable 








Sundries such as clamps, bolts, nuts, earth connection. 
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Amount 


Description Rate in Rs. in Rs. 





Labour charges as per SD 180 x 2.5 times 532.00 
Total 761.80 








Rate per each Rs. 





Say Rs. 


























SD 196 





Supply and fixing of brass cable gland for 3-1/2 x 400 sq.mm. PVC LTUG aluminium armoured cable with earth 
connection 





Brass cable gland 3-1/2 x 400 sq.mm. PVC LTUG 


No. 
armoured cable 








Sundries such as clamps, bolts, nuts, earth connection. 





Labour charges as per SD 180 x 2.5 times 





Total 





Rate per each Rs. 





Say Rs. 


























COMMON DATA 





Supply and laying of the following size of РУС LTUG aluminium armoured cable in a trench to be excavated at a 
depth of 0.75 metre putting 0.15 metre layer of sand and covering the three sides of the cable with bricks and 
refilling the earth to make good 





Charges for transportation, stretching and laying of the cable for 
90 metre 








Electrical Maistry 817.00 





Electrical Helper 3336.00 
4153.00 
Incidential charges 0.5% 20.77 

4173.77 

















Rate per metre = Rs. 4173.77/90 





Say 











For 2 x 4 sq.mm., 2 x 6 sq.mm., 2 x 10 sq.mm., 2x 6 sq.mm., 2 
X 25 sq.mm., 4 x 6 sq.mm., 4 x 10 sq.mm., 4 x 16 sq.mm. The 
rate is 46.40 





For 3-1/2 x 25 sq.mm., 3-1/2 x 35, 3-1/2 x 50 sq.mm. The rate 
is (1.5 x 46.40) 





3-1/2 x 70 sq.mm., 3-1/2 x 95 sq.mm., 3-1/2 x 120 sq.mm., 3- 
1/2 x 150 sq.mm., 3-1/2 x 185 sq.mm. and 3-1/2 x 225 sq.mm. 
(2 x 46.40) 





Charges for excavation of earth, quantity of earth to be 
excavated = 1 metre (length) x 0.30 metre (width) x 0.75 metre 
(depth) 




















Description 


Rate in Rs. 


Amount 
in Rs. 





As the width of 30cm is pratically not possible to carry out the 
excavation a minimum width of 45cm is taken 








Hence actual value of excavation = 1 metre x 0.45 x 0.75 = 
0.3375 cubic metre 





Rate for excavation for / cum. Rs.108.90, since it is narrow 
excavation double the rates are permissible 





Page Мо.23 / 51. No.41 Sch. Item No. 67 of Annexure-III - Rates 
of Works of SOR, 2021-2022 





Therefore excavation charges 0.3375 x 143.90 








Charges for sand filling 





Quantity of sand required = 1 metre (length) x 0.3 metre 
(width) x 0.15 metre (depth) (1 X 0.3 X 0.15) 





For covering the bricks etc 








Cost of filling sand at site average rate for city 
cum. |(447 x 0.06) (Page No.17 / SI. No.71 Sch. Item No. 60 of 
Anneure-II - Rates of Materials of SOR, 2021-2022) 





Cost of brick 





Total No. of bricks required for one metre length: 





Brick size 9" x 4-3/8 x 2-3/4" on side 


4.30 





23cm x 11.4cm x 7.6 cm II side 


4.30 





Top side 


8.60 





17.20 





Cost of bricks at site 1000 Nos. 
(Page No.14 / SI. No.2 Sch Item No. 28 of Anneure-II - 
Rates of Materials of SOR, 2020-2021) 





Transport charges 





Loading and unloading charges (Page No.23 / Note-2 of of 
Anneure-II - Rates of Materials of SOR, 2020-2021) 


7400.00 


498.46 


0.00 











7898.46 





Rate per bricks for 17.20 Nos. 
7898.46 / 1000 x 17.20 = Rs.135.85 


135.85 





Say 





Re-filling of earth: 





Quantity of refilling of earth required = 1 metre x 0.45 x 
(0.75 - 0.30D) 1 x 0.45 x 0.45 = 0.2025 cum. 

(Page No.23 / SI. No.47 Sch.Item No. 85 of Annexure-III : 
Rates of Works of SOR, 2020-2021) 





Rate for refilling / cum. = 33.60 





Therefore 0.2025 / cum. = 33.60 x 0.2025 








Cost of excavation, sand, bricks and refilling 





Excavation of earth 














Sand filling 














Amount 


Description Rate in Rs. in Rs. 





Cost of bricks 135.85 
Refilling the earth 6.80 
218.08 
































SD 197 





Supply and laying of 2 x 6 sq.mm PVC LTUG aluminium armoured cable in a trench to be excavated at a depth of 
0.75 metre putting 0.15 metre layer of sand and covering the cable completely with bricks and sand and refilling the 
earth to make good 





Metre |2 x 6 sq.mm PVC armoured LTUG Cable 90.70 Metre 





Metre Excavation of earth 48.60 Metre 
Metre [Filling with 15cm sand 26.82 Metre 
Metre |Cost of bricks 135.85 Metre 











Metre [Refilling the earth 6.80 Metre 





Metre |Labour charges for laying the bricks and cable 46.40 Metre 
Total 

Rate per metre Rs. 355.18 
Say Rs. 355.00 



































SD 198 


Same as SD 197, except 2 x 10 sq.mm. PVC LTUG aluminium armoured cable 








From SD 197 
LESS 








2 x 6 sq.mm. PVC LTUG armoured cable 








ADD 
2 x 10 sq.mm. PVC LTUG armoured cable 








Total 





Rate per metre Rs. 





Say Rs. 


























SD 199 





Same as SD 197, except 2 x 16 sq.mm. PVC LTUG aluminium armoured cable 





From SD 197 





LESS 





2 x 6 sq.mm. PVC LTUG armoured cable 








ADD 





2 x 16 sq.mm. PVC LTUG armoured cable 





Total 





Rate per metre Rs. 





Say Rs. 
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Amount 


Description Rate in Rs. in Rs. 





SD 200 





Same as SD 197, except 2 x 25 sq.mm. PVC LTUG aluminium armoured cable 





From SD 197 





LESS 





2 x 6 sq.mm. PVC LTUG armoured cable 








ADD 





2 x 25 sq.mm. PVC LTUG armoured cable 





Total 





Rate per metre Rs. 





Say Rs. 


























SD 201 





Same as SD 197, except 4 x 6 sq.mm. PVC LTUG aluminium armoured cable 





From SD 197 





LESS 





2 x 6 sq.mm. PVC LTUG armoured cable 








ADD 





4 x 6 за. тт. PVC LTUG armoured cable 





Total 





Rate per metre Rs. 





Say Rs. 























SD 202 





Same as SD 197, except 4 x 10 sq.mm. PVC LTUG aluminium armoured cable 





From SD 197 
LESS 
2 x 6sq.mm. PVC LTUG armoured cable 














ADD 
4 x 10 sq.mm. PVC LTUG armoured cable 








Total 





Rate per metre Rs. 





Say Rs. 


























SD 203 





Same as SD 197, except 4 x 16 sq.mm. PVC LTUG aluminium armoured cable 





From SD 197 
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Description Rate in Rs. Amount 





LESS 
2 х 6 54.тт. PVC LTUG armoured cable 











ADD 
4 x 16 sq.mm. PVC LTUG armoured cable 








Total 





Rate per metre Rs. 





Say Rs. 


























SD 204 





Same as per SD 197, except for 3-1/2 x 25 sq.mm. PVC LTUG aluminium armoured cable 





Frorn SD 197 
LESS 
Metre |2 x 6 sq.mm. PVC LTUG armoured cable 











Metre |Laying charges 








ADD 
Metre |3-1/2 x 25 sq.mm. PVC LTUG armoured cable 
Metre |Laying charges (46.40 x 1.50 = 69.60) 














Total 





Rate per metre Rs. 





Say Rs. 


























SD 205 





Same as per SD 197, except for 3-1/2 x 35 sq.mm.PVC LTUG aluminium armoured cable 





From SD 204 
LESS 
Metre |3-1/2 x 25 sq.mm. PVC LTUG armoured cable 














ADD 
3-1/2 x 35 sq.mm PVC LTUG armoured cable 








Total 





Rate per metre Rs. 





Say Rs. 


























SD 206 
Same as per SD 197, except for 3-1/2 x 50 sq.mm. PVC LTUG aluminium armoured cabl 
From SD 205 
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Amount 


Description Rate in Rs. in Rs. 





LESS 
Metre |3-1/2 х 35 за лит. PVC LTUG armoured cable 











ADD 
Metre |3-1/2 x 50 sq.mm. PVC LTUG armoured cable 








Total 





Rate per metre Rs. 





Say Rs. 


























SD 207 





Same as рег SD 197, except for 3-1/2 x 70 sq.mm. РУС LTUG aluminium armoured cable 





From SD 206 
LESS 
Metre |3-1/2 x 50 sq.mm. PVC LTUG armoured cable 











Metre |Laying charges 








ADD 
Metre |3-1/2 x 70 sq.mm. PVC LTUG armoured cable 








Metre |Laying charges (46.40 x 2) 





Total 





Rate per metre Rs. 





Say Rs. 


























SD 208 





Same as per SD 197, except for 3-1/2 x 95 sq.mm. PVC LTUG aluminium armoured cable 





From SD 207 





LESS 





Metre |3-1/2 x 70 sq.mm. PVC LTUG armoured cable 








ADD 





Metre |3-1/2 x 95 sq.mm. PVC LTUG armoured cable 





Total 





Rate per metre Rs. 





Say Rs. 


























SD 209 





Same as per SD 197, except for 3-1/2 x 120 sq. mm. PVC LTUG aluminium armoured cable 





From SD 208 
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Amount 


Description Rate in Rs. in Rs. 





LESS 





Metre |3-1/2 x 95 sq.mm. PVC LTUG armoured cable 








ADD 





3-1/2 x 120 sq.mm. PVC LTUG armoured cable 





Total 





Rate per metre Rs. 





Say Rs. 


























SD 210 





Same as per SD 197, except for 3-1/2 x 150 sq.mm. PVC LTUG aluminium armoured cable 





From SD 209 





LESS 





Metre |3-1/2 x 120 sq.mm. РУС LTUG armoured cable 








ADD 





Metre |3-1/2 x 150 sq.mm. PVC LTUG armoured cable 





Total 


Rate per metre Rs.| 1066.70 
Say Rs.| 1067.00 





























SD 211 





Same as per SD 197, except for 3-1/2 x 185 sq.mm. PVC LTUG aluminium armoured cable 





From SD 210 
LESS 
Metre |3-1/2 x 150 sq.mm. PVC LTUG armoured cable 














ADD 
Metre |3-1/2 x 185 sq.mm. PVC LTUG armoured cable 








Total 





Rate per metre Rs.| 1233.90 
Say Rs.| 1234.00 





























SD 212 





Same as per SD 197, except for 3-1/2 x 240 sq.mm. PVC LTUG aluminium armoured cable 





From SD 211 
LESS 


Metre |3-1/2 x 185 sq.mm. PVC LTUG armoured cable 











Metre |Laying charges 
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Description 


Rate in Rs. 


Amount 
in Rs. 





ADD 


218.30 





Metre 


3-1/2 x 240 ва.тт. PVC LTUG armoured cable 


1170.00 


Metre 


1170.00 





Metre 


Laying charges (46.40 x 2.5) 


116.00 


Metre 


116.00 








Total 





Rate per metre Rs. 


1504.30 





Say Rs. 


1504.00 


























SD 213 





Same as per SD 197, except for 3-1/2 x 300 sq.mm. PVC LTUG aluminium armoured cable 





From SD 212 





LESS 








Metre 


3-1/2 x 240 ва.тт. PVC LTUG armoured cable 


1170.00 








ADD 





3-1/2 x 300 sq.mm. PVC LTUG armoured cable 


1436.00 





Total 





Rate per metre Rs. 


1770.00 














Say Rs. 


1770.00 














SD 214 





Same as per SD 197, except for 3-1/2 x 400 sq.mm. PVC LTUG aluminium armoured cable 





From SD 213 





LESS 





Metre 


3-1/2 x 300 sq.mm. PVC LTUG armoured cable 


1436.00 








ADD 





Metre 


3-1/2 x 400 sq.mm. PVC LTUG armoured cable 


1831.00 





Total 





Rate per metre Rs. 


2165.00 





Say Rs. 


2165.00 











COMMON DATA 





Supply and clamping including transport charges of UG cables 





No. 


Electrical Maistry 


817.00 





Nos. 


Wireman Grade-I 


1424.00 





Nos. 


Wireman Grade-II 


2124.00 





Nos. 


Electrical Helper 


2224.00 





6589.00 





Charge / Metre (6589/ 45) 














90 














Amount 


Description Rate in Rs. in Rs. 





For 2 x 4 sq.mm., 2 x 6 sq.mm., 2 x 10 sq.mm., 2 x 16 sq.mm., 
2 x 25 sq. mm., 4 x 4 sq.mm., 4 x 6 sq.mm., 4 x 10 sq. mm. and 
4 x 16 sq. mm. 





For 3-1/2 x 25 sq.mm., 3-1/2 x 35 sq.mm., 3-1/2 x 50 sq.mm., 
3-1/2 x 70 sq.mm. and 3-1/2 x 95 sq.mm. 
(146.40 x 1.25) 





For 3-1/2 x 120 sq.mm., 3-1/2 x 150 sq.mm., 3-1/2 x 185 
sq.mm., 3-1/2 x 225 sq.mm., 3-1/2 x 300 sq.mm., 3-1/2 x 240 
sq.mm. and 3-1/2 x 400 sq.mm. (146.40 x 1.5) 








MS clamps and saddles 





MS clamps, saddles, complete for clamping 90 metre 


sets cable 





LS for sundries, plugs, screws, etc 








Rate per metre = 726.90 / 90 








This is for 2 x 4 sq.mm., 2 x 6 sq.mm., 2 x 10 sq.mm., 2 x 16 
sq.mm., 2 x 25 sq.mm., 4 x 6 sq.mm., 4 x 10 sq.mm. and 4 x 
16 sq.mm. 





Sets |Clamps, saddles, complete for 90 metre cable 





LS for sundries, plugs, screws etc 











Rate per metre = 779.40 / 90 





This is for 3-1/2 x 25 sq.mm., 3-1/2 x 35 sq.mm., 3-1/2 x 50 
sq.mm., 3-1/2 x 70 sq.mm. and 3-1/2 x 95 sq.mm. 








Sets |Clamps, saddles, complete for 90 metre cable 





LS for sundries, plugs, screws etc 











Rate per metre = 896.10 / 90 





This is for 3-1/2 x 120 sq.mm., 3-1/2 x 150 sq.mm., 3-1/2 x 
185 sq.mm., 3-1/2 x 240 sq.mm., 3-1/2 x 300 sq.mm and 3-1/2 
x 400 sq.mm. cable 


























SD 215 





Supply and clarnping of 2 x 6 sq.mm. PVC LTUG armoured cable on post or on wall with MS clamps 











Metre 2 x 6 sq.mm. LTUG cable 





Metre |MS clamp saddles 





Labour charges 





Total 





Rate per metre Rs. 





Say Rs. 
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Amount 


Description Rate in Rs. in Rs. 





SD 216 





Same as SD 209, except 2 x 10 sq.mm. PVC LTUG aluminium armoured cable 





From SD 215 





LESS 





2 x 6 54.тт. LTUG cable 








ADD 





2 x 10 sq.mm LTUG cable 





Total 





Rate per metre Rs. 





Say Rs. 























SD 217 





Same as SD 209, except 2 x 16 sq.mm. PVC LTUG aluminium armoured cable 





From SD 216 
LESS 
2 x 10 sq.mm. LTUG cable 














ADD 
2 x 16 sq.mm. LTUG cable 








Total 





Rate per metre Rs. 





Say Rs. 


























SD 218 





Same as SD 209, except 2 x 25 sq.mm. PVC LTUG aluminium armoured cable 





From SD 217 
LESS 
2 x 16 sq.mm. LTUG cable 














ADD 
2 x 25 sq.mm. LTUG cable 








Total 





Rate per metre Rs. 





Say Rs. 


























SD 219 





Same as SD 209, except 4 x 6 sq.mm. PVC LTUG aluminium armoured cable 





From SD 218 





Amount 


Description Rate in Rs. in Rs. 





LESS 
2 x 25 sq.mm. LTUG cable 











ADD 








4 x 6 sq.mm. ТОС cable 





Total 





Rate per metre Rs. 





Say Rs. 


























SD 220 





Same as SD 209, except 4 x 10 sq.mm. PVC LTUG aluminium armoured cable 





From SD 219 
LESS 
4 x 6 sq.mm. ТОС cable 














ADD 
4 x 10 sq.mm. ТОС cable 








Total 





Rate per metre Rs. 





Say Rs. 


























SD 221 





Same as SD 209, except 4 x 16 sq.mm. PVC LTUG aluminium armoured cable 





From SD 220 
LESS 
4 x 10 sq.mm. LTUG cable 














ADD 
4 x 16 sq.mm. LTUG cable 








Total 





Rate per metre Rs. 





Say Rs. 


























SD 222 





Same as SD 209, except 3-1/2 x 25 sq.mm. PVC LTUG aluminium armoured cable 





Metre |3-1/2 x 25 sq.mm. LTUG cable 205.20 
Set |М5 Clamps, saddles 8.66 








Labour charges 





Total 





Rate per metre Rs. 























Say Rs. 
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Description Rate in Rs. 


Amount 
in Rs. 





SD 223 





Same as SD 209, except 3-1/2 x 35 ва.тт. PVC LTUG aluminium armoured cable 





From SD 222 





LESS 





Metre |3-1/2 x 25 sq.mm. LTUG cable 








ADD 








3-1/2 x 35 sq.mm. LTUG cable 





Total 





Rate per metre Rs. 





Say Rs. 


























SD 224 





Same as SD 209, except 3-1/2 x 50 sq.mm. PVC LTUG aluminium armoured cable 





From SD 223 





LESS 





3-1/2 x 35 sq.mm. LTUG cable 








ADD 





Metre |3-1/2 x 50 sq.mm. LTUG cable 





Total 





Rate per metre Rs. 





Say Rs. 


























SD 225 





Same as SD 209, except 3-1/2 x 70 sq.mm. PVC LTUG aluminium armoured cable 





From SD 224 





LESS 








Metre |3-1/2 x 50 sq.mm. LTUG cable 








ADD 





Metre |3-1/2 x 70 sq.mm. ТОС cable 





Total 





Rate per metre Rs. 





Say Rs. 


























SD 226 





Same as SD 209, except 3-1/2 x 95 sq.mm. PVC LTUG aluminium armoured cable 





From SD 225 





LESS 





Metre |3-1/2 x 70 sq.mm. LTUG cable 














94 














Amount 


Description Rate in Rs. in Rs. 





ADD 
Metre |3-1/2 x 95 sq.mm. LTUG cable 








Total 
Rate per metre Rs.| 713.80 
Say К5. 714.00 





























SD 227 





Same as SD 209, except 3-1/2 x 120 sq.mm. РУС LTUG aluminium armoured cable 
1 Metre |3-1/2 x 120 sq.mm. LTUG cable 638.30 
1 Set |М5 clamps, saddles etc 9.96 











Labour charges 





Total 





Rate per metre Rs. 





Say Rs. 


























SD 228 





Same as SD 209, except 3-1/2 x 150 sq.mm. PVC LTUG aluminium armoured cable 
From SD 227 

LESS 

Metre |3-1/2 x 120 sq.mm. LTUG cable 




















ADD 
Metre |3-1/2 x 150 sq.mm. LTUG cable 








Total 





Rate per metre Rs. 





Say Rs. 


























SD 229 





Same as SD 209, except 3-1/2 x 185 sq.mm. PVC LTUG aluminium armoured cable 





From SD 228 
LESS 








Metre |3-1/2 x 150 sq.mm. LTUG cable 








ADD 








Metre |3-1/2 x 185 sq.mm. LTUG cable 





Total 





Rate per metre Rs.| 1152.90 





Say Rs.| 1153.00 


























SD 230 





Same as SD 209, except 3-1/2 x 240 sq.mm. PVC LTUG aluminium armoured cable 





From SD 229 
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Amount 


Description Rate in Rs. in Rs. 





LESS 
Metre |3-1/2 x 185 sq.mm. LTUG cable 











ADD 








Metre |3-1/2 x 240 sq.mm. LTUG cable 1170.00 





Total 





Rate per metre Кв. 1400.10 





Say Rs. 1400.00 


























SD 231 





Same as SD 209, except 3-1/2 x 300 sq.mm. PVC ТОС aluminium armoured cable 





From SD 230 





LESS 








Metre |3-1/2 x 240 sq.mm. LTUG cable 1170.00 








ADD 








3-1/2 x 300 sq.mm. LTUG cable 1436.00 





Total 





Rate per metre Rs. 1666.00 





Say Rs. 1666.00 


























SD 232 





Same as SD 209, except 3-1/2 x 400 sq.mm. PVC LTUG aluminium armoured cable 





From SD 231 





LESS 





Metre |3-1/2 x 300 sq.mm. LTUG cable 1436.00 








ADD 





Metre |3-1/2 x 400 sq.mm. LTUG cable 1831.00 





Total 





Rate per metre Кв. 2061.00 





Say Rs. 2061.00 
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Amount 


Description in Rs. 


Rate in Rs. 





SD 233 





Earthing as per the ISI specification with an earth electrode of 2.10 metre Class 'B' GI pipe of dia not less than 
40mm with copper earth plate of size 125mm x 50mm x 6mm with necessary funneling arrangements with 


necessary masonry work and with 38mm RCC cover slab for the brick masonry 





2.1 |Metre |Class "В" GI pipe 40mm 


163.00 


Metre 





0.15 


Metre |Class 'B' GI pipe 19mm 


98.60 


Metre 





No. 


Funnel with wire mesh of 12.50cm dia (MR) 


23.90 


Each 





No. 


Copper plate 125mm x 50mm x 6 mm (0.36 Kg.) 


526.00 


Kg. 





No. 


Reducer 40 x 20mm(MR) 


51.00 


Each 





No. 


19mm GI check nuts(MR) 


3.80 


Each 





Charcoal(MR) 


100.70 


Bag 





Kg. 


Common salt(MR) 


3.70 


Kg. 





Brick masonry(MR) 


329.60 


LS 





No. 


38mm thick RCC cover for the brick masonry(MR) 


135.10 








Add 1% sundries, etc. 





Labour charges 








LABOUR DETAILS 





Wireman Grade-I 


712.00 


712.00 





Electrical Helper 


556.00 


556.00 





1268.00 





Rate per each Rs. 


2515.50 





Say Rs. 


2516.00 























SD 234 





Earthing as per PWD standard with an earth electrode of 2 metre Class 'B' GI pipe of dia not less than 32mm 


complete with 


necessary masonry work 





Metre 


Class 'B' GI pipe 32mm (1-1/4") 


151.40 


Metre 





Bag 


Charcoal(MR) 


100.70 


Bag 





Kg. 


Common salt(MR) 


3.70 


Kg. 





Kg. 


GI wire No. 8 or No.6 SWG 


94.90 


Kg. 





Masonry works(MR) 


405.95 


LS 








Add 1% sundries, etc. 





Labour charges 








LABOUR DETAILS 





Wireman Grade-I 


712.00 


712.00 





Electrical Helper 


556.00 


556.00 





1268.00 





Rate per point Rs. 


2167.10 





Say Rs. 


2167.00 
































Amount 


D ipti i Я И 
escription Rate in Rs in Rs. 





SD 235 





Supply and providing cable end termination of 3-1/2 x 25 sq.mm. PVC LTUG aluminium armoured cable with 
necessary aluminium cable sockets by crimping etc with electrical connection complete 





3 Nos. |Aluminium sockets for 3-1/2 x 25 sq.mm. cable 2.94 Each 





1 No. |Aluminium socket for 3-1/2 x 16 sq.mm. cable 1.93 Each 








Labour charges for crimping and making and termination 
etc., including hire charges for crimping tools and 
electrical connection (MR) 





Add 196 sundries such as insulation tape etc 





Total 





Rate per each Rs. 





Say Rs. 


























SD 236 





Supply and providing cable end termination of 3-1/2 x 35 sq.mm. PVC LTUG aluminium armoured cable with 
necessary aluminium cable sockets by crimping etc with electrical connection complete 





3 Nos. |Aluminium sockets for 3-1/2 x 35 sq.mm. cable 3.89 Each 





1 No. |Aluminium socket for 3-1/2 x 25 sq.mm cable 2.94 Each 








Labour charges for crimping and making and termination 
etc., including hire charges for crimping tools and 277.40 LS 
electrical connection (MR) 





Add 196 sundries such as insulation tape etc 





Total 





Rate per each Rs. 





Say Rs. 


























SD 237 





Supply and providing cable end termination of 3-1/2 x 50 sq.mm. PVC LTUG aluminium armoured cable with 
necessary aluminium cable sockets by crimping etc with electrical connection complete 





3 Nos. |Aluminium sockets for 3-1/2 x 50 sq.mm. cable 5.80 Each 





1 No. |Aluminium socket for 3-1/2 x 25 sq.mm. cable 2.94 Each 








Labour charges for crimping and making and termination 
etc., including hire charges for crimping tools and 277.40 LS 
electrical connection(MR) 





Add 196 sundries such as insulation tape etc 





Total 





Rate per each Rs. 





Say Rs. 


























SD 238 





Supply and providing cable end termination of 3-1/2 x 70 sq.mm. PVC LTUG aluminium armoured cable with 
necessary aluminium cable sockets by crimping etc with electrical connection complete 





3 Nos. |Aluminium sockets for 3-1/2 x 70 sq.mm. cable 7.70 Each 





1 No. |Aluminium socket for 3-1/2 x 35 sq.mm. cable 3.89 Each 
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Amount 


D ipti i Я . 
escription Rate in Rs in Rs. 





Labour charges for crimping and making and termination 
etc., including hire charges for crimping tools and 
electrical connection (MR) 





Add 1% sundries such as insulation tape etc 





Total 
Rate for Each 








Say Rs. 


























SD 239 





Supply and providing cable end termination of 3-1/2 x 95 sq.mm. PVC LTUG aluminium armoured cable with 
necessary aluminium cable sockets by crimping etc with electrical connection complete 





3 Nos. |Aluminium sockets for 3-1/2 x 95 ватт cable 8.80 Each 





1 No. |Aluminium socket for 3-1/2 x 50 ватт cable 5.80 Each 








Labour charges for crimping and making and termination 
etc., including hire charges for crimping tools and| 416.10 LS 
electrical connection (MR) 





Add 1% sundries such as insulation tape etc 





Total 
Rate per each Rs. 
Say Rs. 
































SD 240 





Supply and providing cable end termination of 3-1/2 x 120 sq.mm. PVC LTUG aluminium armoured cable with 
necessary aluminium cable sockets by crimping etc with electrical connection complete 





3 Nos. |Aluminium sockets for 3-1/2 x 120 sq.mm. cable 11.80 Each 





1 No. |Aluminium socket for 3-1/2 x 70 sq.mm. cable 7.70 Each 








Labour charges for crimping and making and termination 
etc., including hire charges for crimping tools and| 416.10 LS 
electrical connection (MR) 





Add 1% sundries such as insulation tape etc 





Total 





Rate per each Rs. 





Say Rs. 


























SD 241 





Supply and providing cable end termination of 3-1/2 x 150 sq.mm. PVC LTUG aluminium armoured cable with 
necessary aluminium cable sockets by crimping etc., with electrical connection complete 





3 Nos. |Aluminium sockets for 3-1/2 x 150 sq.mm. cable 15.70 Each 





1 No. |Aluminium socket for 3-1/2 x 95 sq.mm. cable 8.80 Each 








Labour charges for crimping and making and termination, 
etc., including hire charges for crimping tools апа) 416.10 LS 
electrical connection (MR) 





Add 1% sundries such as insulation tape etc 





Total 





Rate per each Rs. 





Say Rs. 























Amount 


Description Rate in Rs. in Rs. 





SD 242 





Supply and providing cable end termination of 3-1/2 x 185 sq.mm. PVC LTUG aluminium armoured cable with 
necessary aluminium cable sockets by crimping etc with electrical connection complete 





3 Nos. |Aluminium sockets for 3-1/2 x 185 sq.mm. cable 20.50 Each 





1 No. |Aluminium socket for 3-1/2 x 95 sq.mm. cable 8.80 Each 








Labour charges for crimping and making and termination, 
etc., including hire charges for crimping tools and| 416.10 LS 
electrical connection(MR) 





Add 1% sundries such as insulation tape etc 





Total 





Rate per each Rs. 





Say Rs. 











NOTE 




















THE STANDARD DATA BOOK ELECTRICAL FOR THE YEAR, 2021-2022 IS BASED ON THE STANDARD 
SCHEDULE OF RATES WITH BASIC RATES (EXCULDINGS GST & OTHER TAXES) (FOR BASIC ITEMS ONLY) 
APPROVED BY THE ENGINEER-IN-CHIEF (BUILDINGS) & CHIEF ENGINEER (BUILDINGS), CHENNAI 
REGION, PWD, CHEPAUK, CHENNAI-5 VIDE PROCEEDINGS No.HDO (A) / 00926 / 2021-1, DATED 
13.09.2021. 





pr АА, 
e» RA й 
ENGINEÉR-IN-CHIEF(BUILDINGS)& 


CHIEF ENGINEER(BUILDINGS), 


~ СНЕММАТ REGION, PWD, 


КА Ма сн EPAUK, СНЕММАТ-5. 
TAAL 2А 
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FOR DEPARTMENTAL USE ONLY 





PUBLIC WORKS DEPARTMENT 
BUILDING ORGANISATION 


OFFICE OF THE ENGINEER-IN-CHIEF (BUILDINGS) & 
CHIEF ENGINEER (BUILDINGS), PWD, CHENNAI REGION, CHEPAUK, CHENNAI-5 


CIRCULAR MEMORANDUM NO. HDO (A) / 48518 / 2003, dated 15.09.2021 


Sub: Buildings - Plinth Area Rates for the preparation of 
Rough Cost Estimates for building schemes during the 
year 2021-2022 - Approved - Communication of - 
Regarding. 


The Plinth Area Rates for the purpose of preparation of Rough Cost Estimates for 
Building Schemes during the year 2021-2022, worked out in line with the impact of _ 
adoption of Standard Schedule of Rates for the year 2021-2022 are approved and 
furnished in Annexure I, II, III, IV & V. The Chief Engineers, the Superintending 
Engineers and the Executive Engineers of Building Organisation are requested to adopt 
the above rates in the preparation of the rough cost estimates for building schemes 


with effect from 16.09.2021, until further orders from this office. 


The receipt of this circular memo along with its enclosures may be 


acknowledged. EE 
Encl.: Annexures-T, II, III, IV & V. j с; 2h} > 
AAG уе) ау+е® 
for Engineer-in-Chief (Buildings) & 
Chief Engineer (Buildings), PWD, 


4 > Chennai Region, Chennai-5 
Ne 


The Chief Engineer (Buildings), PWD, Trichy Region, Trichy. 
The Chief Engineer (Buildings), PWD, Madurai Region, Madurai. 


To 


Copy to the Engineer-in-Chief, WRD & Chief Engineer (General), PWD, Chennai-5. 

Copy to the All Chief Engineers, Public Works Department and Water Resources Department. 
Copy to the Superintending Engineers of Public Works Department. 

Copy to the Executive Engineers of Public Works Department. 

Copy to the EIC (B) & CE (В), CR's Table. 

Copy to the Joint Chief Engineer (Buildings), PWD, Chennai-5. 

Copy to the Joint Chief Engineer (Electrical), PWD, Chennai-5. 

Copy to the Deputy Chief Engineer (Buildings), PWD, Chennai-5. 


Copy to HDO & Assistant Executive Engineers of all Technical Sections in O/o the Engineer-in- 
Chief (Buildings) & Chief Engineer (Buildings), PWD, Chennai Region, Chennai-5. 


Copy to File / Spare copy. 


ANNEXURE-I 


PLINTH AREA RATES FOR THE YEAR 2021-2022 
FOR THE PREPARATION OF ROUGH COST ESTIMATE 









































For works in Moffusil 
(other than For works in Corporation Limits 
Corporation Limits) 
In Trichy, Salem, 
Tirunelveli, 
Thoothukudi, Vellore, In Chennai, 
E о Tiruppur, Erode, Coimbatore and 
= = = | Thanjavur, Dindigul, Madurai 
SI. Type of Building a 5 m Nagercoil, Hosur and 
Ма, Е Ü Е Avadi 
5 Pn “- 
9 а В 5 Ф о | б 9 c 
5 се 5 o3 Чы = 5 5 5 ч = 
о (5 о р ос (9 2 р ос 
-О ао оса о ао оп 
5 | пр | “еј 5 | ар | ЧЕ 
iP о п. ІР о та 
(Rate in Rupees рег 1 sqm.) 
1. | Residential 1735 


Load Bearing 








Framed 











2. | Non-Residential | 
Load Bearing 





Framed 














3. | Hospital 


Load Bearing 














Framed 



































Note:- 
(1) 


(2) 
(3) 
(4) 


(5) 


(6) 


(7) 








For the calculation of Foundation Cost, Plinth area at Ground level of the 
building is to be taken. 


For the calculation of Super Structure cost, plinth area of respective floor 
of the building is to be taken. 


For the calculation of Roof finishing cost, Plinth area at Ground level of 
the building is to be taken. 


For School Buildings - the Super Structure cost will be 80% of Super 
Structure cost of Non-Residential Buildings. 


For stilt floor towards Car parking, Garages, Cycle Shed, Staircase Head 
Rooms etc., - the plinth area rate will be 65% of Super Structure cost of 
Non-residential building. 


For basement floor, an extra 25% over the super structure cost of 
respective type of building is to be added. 


In framed structure, where dummy columns are to be provided, a rate of 
Rs.500/m? of plinth area for Residential Building and a rate of Rs.394/m? 
for Hospital Buildings and Non-residential Buildings is to be allowed. 





(8) 


(9) 


(10) 


(11) 


(12) 


(13) 


(14) 


For upper floors, an extra @ Rs.37/m? may be added towards lift charges 
for each floor. 


The additional rates allowed in the schedule of rates for works in Jails, 
Reserve forests, Hills and other Special tracts etc., shall be added to the 
above plinth area rates for works in respective areas. 


For works in the belt area of Chennai City, the plinth area rate applicable 
for Chennai City shall be adopted. 


For super structure in Earthquake prone areas, the rates in Annexure-V 
shall be adopted. 


All the above provisions shall be added only on the basic rates as 
approved in the table above. 


For works in coastal area, the following rates over the basic rate as 
approved in the table above, (for the total plinth area) shall be added for 
providing concrete of higher grade 


a. Upto 10 km distance from Sea Water Front - Rs.267/m? 


b. Beyond 10 km and upto 24 km distance from Sea Water Front - 
Rs.134/m? 


PROVISIONS INCLUDED IN FOUNDATION RATE: 


(a) The rate given for foundation is applicable for Ground Floor 4 2 
Floors in the case of Load bearing structure. 


(b) The rate given for foundation is applicable for Ground Floor 4 3 
Floors in the case of Framed structure. 


(c) The rate given for foundation is to be calculated based on plinth 
area at Ground Floor of the building only. 


(d) The depth of foundation assumed is 1.8m below GL with 
conventional stepped footing in the case of Load bearing structure. 


(e) The depth of foundation assumed is 2.0m below GL with isolated 
footing in the case of Framed Structure. 


(f) The foundation rate is inclusive of Earth Work, Sand filling, PCC 
1:5:10 for Mat Concrete, Brick Work / Random Rubble Masonry in 
Cement Mortar, Re-filing the sides of foundation, Plinth beam 
including cost of centering, Cement Concrete, Steel, Damp Proof 
Course, Sand filling in basement and flooring concrete in Ground 
Floor in the case of Load bearing structure. 


(g) The foundation rate is inclusive of Earth Work, Sand filling, PCC 
1:5:10 for Mat Concrete, Cement Concrete, Centering, Steel for 
column footing, Pedestal, Column, Re-filling the sides оғ 
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foundation, Plinth beam, Brick work in Cement Mortar upto 
basement level, Damp Proof Course, Sand filling in basement and 
flooring concrete in Ground Floor in the case of framed structure. 


(h) Тһе foundation rates are applicable for building with basement at 
0.9m height from ground level. 


(15) PROVISIONS INCLUDED IN SUPER STRUCTURE RATE: 


(a) This rate is inclusive of Brick work, RCC, Steel, Centering, 
Plastering, joinery items with steel frames and M.D.F. shutter for 
doors, steel glazed windows and steel glazed ventilators, Grano 
flooring 25mm thick in the case of residential & non residential 
buildings, mosaic tile flooring in the case of Hospital building and 
Rain water down fall pipe of adequate dia. 


(b) Тһе height of each floor has been taken as 3.30m average. 


(су This rate is inclusive of provision for Anti-skid ceramic tile flooring 
and glazed tile dadooing in Toilets. 


(d) This rate is inclusive of plastering with Cement Mortar 1:5, 12mm 
thick, white washing two coats over one coat of white washing for 
interior walls and colour washing two coats over one coat of white 
washing for exterior faces. 


(16) PROVISIONS INCLUDED IN ROOF FINISHING RATE: 


(a) This rate is inclusive of weathering course, finishing with pressed 
tiles, providing parapet wall with Brick work in Cement Mortar, 
plastering, white washing for interior faces and colour washing for 
exterior walls. 


(17) EXTRA PROVISIONS TO BE ALLOWED OVER THE ABOVE RATE: 


(a) IN FOUNDATION:- 





























5! Rate їп 
No Type of foundation Rupees per Area to which applicable 
" one sqm. 
| For stub column arrangements || | 
(i) for Load bearing structure 1250 Plinth area at ground level 
(ii) | For combined footing 810 Plinth area at ground level 
(iii) | For strip raft 2265 Plinth area at ground level 
(iv) | For raft (Floating Raft) 4910 Plinth area at ground level 
For every additional 0.3m А 
(v) basement height 480 Plinth area at ground level 
= Б 
.. |For every additional 0.3m | 
(vi) depth in foundation 300 Plinth area at ground level 























Rate in 
Type of foundation Rupees per Area to which applicable 
one sqm. 


SI. 
No. 











For every additional floor over 
(vii) | initial Ground + 3 Floors in 665 Respective floor area 
case of Framed Structure 





(viii) | For Anti-Termite Treatment 120 Plinth area at ground level 





(ix) | Pile Foundation 








Upto 4 storeys for a depth of 














(a) 15m 9545 Plinth area at ground level 

(b) Мета num. sisreym Бш: пене 12265 Plinth area at ground level 
than 8 floors 

(c) | More than 8 Floors Plinth area at ground level 








Add extra for every one metre 
(d) | depth, if the depth of pile 535 Plinth area at ground level 
exceeds 15m 





Deduct extra for every one 
(e) | metre depth, if the depth of 255 Plinth area at ground level 
pile is less than 15m 




















(b) IN SUPER STRUCTURE:- 








SI. 


No Description of work Rate 





For every additional 1m height over 


| 2 
(| the initial height of 3.30 m Rs.615/m 


























Flooring:- In Residential & a 
(ii) | (Actual area of flooring has to Бе! Non-Residential га н 
сопѕіаегеа) Buildings 9 
(а) | Grey Colour Mosaic Tiles Rs.740/m? NIL 
(b) | Other Colour Mosaic Tiles Rs.1000/m? Rs.255/m? 
Ceramic Tiles 2 2 
(c) (not less than 305 x 305 x 6 mm size) Ba Larom казат 
Marble (Macrona) 2 2 
(d) (not less than 600 x 600 x 18mm size) ne. ausu Казат 
Marble (White) 2 2 
(e) (not less than 600 x 600 x 18mm size) BLEU шан 






















































































Marble (Adanga) 2 2 
(f) (not less than 600 x 600 x 18mm size) вала RS, LULAN 
(g) | Rajasthan Kota Stone (Plain) Rs.1245/m? Rs.510/m? 
Rajasthan Kota stone (Laid іп 2 2 
(h) combination with marble strips) К5,1420/тп Ра, Баз 
5 2 Not 
(i) Cuddapah Slab Rs.930/m антена 
! Stain Free Nano Polish Vitrified Tiles 2 2 
(j) 600 x 600 x 8mm Rs.1315/m Rs.565/m 
Double Charged Vitrified Tiles 2 2 
(k) 600 x 600 x 8mm Rs.1660/m Rs.910/m 
Double Charged Vitrified Tiles 2 2 
(1) 800 x 800 x 10mm Rs.1915/m Rs.1170/m 
Joint Free Rectified Glazed Ceramic 2 2 
(m) | Tiles 305 x 305 х 8mm Ra.1270/m клет 
Joinery: (for апу joinery like 
(iii) | Aluminium (or) any other equivalent 2 
types of joineries if proposed) - Add Ra Szo/m BF carpet area 
extra 
(iv) | Cement Painting if proposed:- 
(a) | For internal faces and external faces | Rs.555/m* based on plinth area 
(b) | For external faces only | Rs.265/m? based on plinth area 





еми. 
for Engineer-in-Chief (Buildings) 4, 
Chief Engineer (Buildings), PWD, 
Chennai Region, Chennai-5 





ANNEXURE-II 


OPTIONAL ITEMS 











Rate in У 
51. -— Area to which 
No. Description of work Rupees per applicable 
one sqm. 





1 |False Ceiling using GI Channel Sections etc., (if proposed):- 








(a) | False Ceiling with Plain Gypsum Board 1275 Ceiling area proposed 








(b) | False Ceiling with Perforated Gypsum Board using GI Channel Sections etc., 








(i) | Without Glass Wool 1465 Ceiling area proposed 











(ii) With Glass Wool 50mm thick below AC 1765 Ceiling area proposed 
sheet roofing 








(iii) 4, Wool 25mm thick below RCC 1620 Ceiling area proposed 











2 Wall Panelling using GI Channel Sections etc., (with Gypsum Board) 
if proposed:- 








БЕРЕН Нов. 
Wall Panelling with Perforated Gypsum Wall Panelling area 


(a) Board with Glass Wool of 25mm thick inte proposed 




















(b) Wall Panelling with Plain Gypsum Board 1175 Wall Panelling area 
without Glass Wool proposed 














= „М2 у 
Дар ца 
for Engineer-in^Chief (Buildings) & 


Chief Engineer (Buildings), PWD, 
Chennai Region, Chennai-5 
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ANNEXURE-III 
ELECTRICAL, WATER SUPPLY AND SANITARY ITEMS OF WORKS 





































































































Rate in З 
51. ста Area to which 
No. Description of work p per | applicable 
one sqm. 
1 AC Provision for Office Buildings and in Hospitals 
(if proposed):- 

(a) For non-ductable AC Units | 5470 | Floor area proposed 
(b) For ductable type AC Plants 7290 | Floor area proposed 
Note: 1. The above rates are not inclusive of civil works such as 

construction of plant room, false ceiling, etc. 
2. The above AC rates are inclusive of Supply, Installation, Testing, 
Commissioning and handing over of Air-Cooled Self Contained 
Ductable AC Units. 
2 | Lift (if proposed):- 
|^ | Passenger Lift | 
(а) SS Body-304 Grade - Сеагіеѕѕ) | With Machine mos A 
having speed 1m / second including | Room (G+3) (6+3) 
power mains 
| 8 Persons capacity 
(i) (upto Ground + Three Floors) Rs.21.97 lakhs | Rs.23.05 lakhs 
" 10 Persons capacity 
(ii) (upto Ground + Three Floors) Rs.22.99 lakhs | Rs.24.10 lakhs 
.... | 13 Persons capacity 
(iii) (upto Ground + Three Floors) Rs.25.58 lakhs | Rs.26.77 lakhs 
_|_ 
. 20 Persons capacity 
(iv) (upto Ground + Three Floors) Rs.31.81 lakhs | Rs.33.79 lakhs 
Bed-cum-Passenger Lift Without 
(b) (SS Body-304 Grade - Gearless)| With Machine Матеје. Boan 
having speed 1m / second including Room (G+3) (G+3) 
| power mains | 
| 15 Persons capacity 
(i) (upto Ground + Three Floors) Rs.26.90 lakhs | Rs.28.59 lakhs 
«4 | 20 Persons capacity 
(ii) (upto Ground + Three Floors) Rs.32.14 lakhs | Rs.33.45 lakhs 
у | 26 Persons capacity 
(iii) (upto Ground + Three Floors) Rs.33.45 lakhs | Rs.36.09 lakhs 
Dump Lift 
ке) (upto Ground + Three Floors) Rs 6.04 lakhs 




















Note: 


. Provision for civil works such as construction of Lift Pit, Shaft, Machine 





























1 
Room, etc., are not included in the above rates. 

2. For Passenger Lift and Bed-cum-Passenger Lift - For every 
additional floor over the Ground + Three Floors an extra at 
Rs.1,32,200/- shall be allowed for each floor. 

3. For Dump Lift - For every additional floor over the Ground + Three 
Floors an extra at Rs.59,500/- shall be allowed for each floor. 

4. For Lift Pit an extra at Rs.16,950/- per sq.m. of lift well sectional 
area shall be allowed. 

5. For Passenger Lift and Bed-cum-Passenger Lift - Add extra 
Rs.66,130/- per Lift for Earthing, Shaft, Machine Power Mains as per 
CEIG Norms shall be allowed. 

6. Safety Certificate for Lift has to be obtained by Supplier from CEIG. 

ЗІ. Description of rk 
No. escripti wo 
High 


(3) 


11 KVA Source of Supply 
(including Erection, Testing, 
Commissioning and Allied Works) 


Tension Supply for Rate Allied works Total 











К5.3.03 
HT/LT Cable lakhs 























амы ee | 
Rs.2.64 
MV Panel јакна 
[с=з =з НИ... ИЕС. 
4 | With Transformer upto 250 КМА "= Safety Rs.0.39 | В5.19.42 
(i) (Level-2) SKITS Accessories lakhs lakhs 
(Level-2) FEYT 
ЗАРЯ 

АРЕС Panel јаје 

Rs.8.98 

Sub-Total lakhs 

| Rs.3.64 

HT/LT Cable lakhs 

Rs.5.29 

MV Panel ке 

(п) | With Transformer upto 500 КУА “ Safety Rs.0.39 | Rs.26.31 
Ж Accessories lakhs 
(Level-2) (Level-2) lakhs 
Rs.2.64 
APFC Panel јакна 
В5.11.96 
Sub-Total lakhs 















































































































































51. m 

No. Description of work 
High Tension Supply for Rate Allied works Total 

3 11 KVA Source of Supply 
© (including Erection, Testing, 
Commissioning and Allied Works) 
| Rs 
.3.97 
HT/LT Cable lakhs 
Rs.6.61 
MV Panel lakhs 
(ii | With Transformer upto 1000 КУА о Safety Rs.0.39 | Rs.37.05 
(Level-2) (Level-2) | Accessories lakhs | lakhs 
Rs.2.64 
APFC Panel lakhs 
—— | 
Sub-Total кезе 

ENS _ ____| lakhs 

Note: 

1. Provision for civil works such as, construction of Transformer Room, MV Panel 
Room, etc., are not included in the above rates. 

2. Ааа extra for Service Connection Charges & Development Charges payable to 
TNEB and Approval Charges payable to CEIG. 

3. If necessary, as рег the approved design based on the site condition and СЕТО 
Norms, add extra for the provision of Vacuum Circuit Breaker Panel and Ring 
Main Gear adopting Schedule of Rates, 2021-2022 shall be allowed. 

4. Add extra of Rs.1,29,900/- shall be allowed for 22 KVA Source of Supply for 
Transformers 
4 Generator Set with AMF Panel: 

(i) 100 KVA capacity Rs.11.06 lakhs 
(ii) 125 KVA capacity Rs.12.32 lakhs 
(iii) | 160 KVA capacity Rs.16.57 lakhs 
(іу) | 250 KVA capacity Rs.22.78 lakhs 
5 Generator Set with Standard Panel: 
(i) | 100 КМА capacity | Rs.8.46 lakhs 
(il) | 125 KVA capacity | Rs.9.72 lakhs 
(iii) | 160 KVA capacity Rs.13.22 lakhs 
(iv) | 250 KVA capacity Rs.18.19 lakhs 
Note: 
Cost of construction of Generator Room not included in the above rates 
2. Add extra of Rs.2,11,400/- for Erection, Testing, Commissioning, Power 
Mains and Charges for CEIG approval shall be allowed. 
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Cold Storage facilities for Mortuary: 





























































































































(i) 9 Bodies Capacity Rs.17.03 lakhs 
(ii) 12 Bodies Capacity | Rs.21.28 lakhs 
Note: 
1. Cost of Mortuary Building not included in the above rates. 
Public Address System: 
У For Mini Conference Hall / Meeting Hall Rs.3,44 lakhs 
8 Intercom with EPABX arrangements upto 300 lines | Rs.20.67 lakhs 
9 Lightning Arrester (For more than 5 storeys) 
Description Rate Allied Works 
Mounting 
Structure Rs.31,100 
Down Conductor 
(50 metres) Rs.9,000 
Lightning 
(i) Arrester Rs.1,16,900 Test Link Rs.7,600 
(Large) Earth Electrode Rs.14,100 
Surge Protection Rs.29,700 
Sub-Total | Rs.91,500 Rs.2,08,400 
Mounting 
Structure Rs.31,100 
Down Conductor 
(50 metres) Rs.9,000 
Lightning | 
(ii) | Arrester Rs.1,03,900 Test Link Rs.7,600 
(Small) Earth Electrode Rs.14,100 
Surge Protection Rs.29,700 
Sub-Total | Rs.91,500 Rs.1,95,400 
Note: 
Add extra for additional down conductor at Rs.181/- per RM for the 
more than 5 storeyed buildings. 
10 Civil Aviation Lights for buildings more than 8 storeys Rs.1.72 lakhs 
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11 Internal Water Supply, Sanitary Arrangements & 
| Electrical Arrangements 
Water Supply Sanitary Electrical 
Sl. Type of Arrangements | Arrangements Arrangements 
No. Buildings : 
Rate in rupees per one sqm. 

(1) Residential 660 515 | 1055 

(2) | Non-Residential 515 395 | 920 

(3) Hospital 660 515 | 1080 
Note: 
1. Add extra for provision of LED Lightings for Rs.153/- per sqm. of plinth 


area shall be allowed. 

















2. Add extra for provision of Computer Plugs for Rs.18.50 per sqm. of 
plinth area shall be allowed. 
3. Add extra for provision of Power Plugs for Rs.25/- per sqm. of plinth 
area shall be allowed. 
12 External Water Supply, Sanitary Arrangements & 
Electrical Arrangements 
Water Supply Sanitary Electrical 
Arrangements | Arrangements Arrangements 
Within Within Within 
SI. Type of existing дам existing sew existing М 
Мо. Building well Кои well Eu well ew 
developed р developed campus developed campus 
campus campus campus 
Rate in rupees per one sqm. 
























Residential 340 705 






Non-Residential 340 705 




















Hospital 400 | 795 








Note: 


1. The above rate is applicable only for ground and first floors on plinth area 
basis. 


2. For every upper floor over the basic ground and first floor, 50% of 
respective floor area alone shall be taken into account for making 
provision towards external water supply and sanitary arrangements. 


3. For every upper floor over the basic ground and first floor, 20% of 
respective floor area alone shall be taken into account, for making 
provision towards external electrification arrangements. 








3 s ЛЕ 
~ а еј Yefa)222 ) 
for Engineer-in-Chief (Buildings) & 
Chief Engineer (Buildings), PWD, 
Chennai Region, Chennai-5 
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ANNEXURE - IV 
OTHER PROVISIONS 





SI. 


No Description of work Rate 





Construction of compound wall to a normal 
1 height of 1.50m from ground level with required 
number of gates, grills, etc., 





(a) | With stub column, plinth beam, etc., Rs.2360/RM 





With load bearing foundation with brick work in 
cement mortar 1:5 


(b) Rs.3445/RM 





2 | Approach Road 





Forming approach road in layers of 450mm thick sand 
gravel mix of ratio 1:1 as base layer, WBM Laid in 
(a) | two layers of 75 mm thick each (total 150 mm thick) Rs.604/sqm. 
including cost of small culverts come across, forming 


























berms, etc., 
(b) Black topping over WBM including tack coat and seal Rs.175/sqm. 
coat 
3 | Pavement all-round the building 
a Fo idth of 1.2m Rs.1120 
| (а) rawi s.1120/RM 
(b) | For a width of 2.0m Rs.1815/RM 





| Note: 


1. Pavement all-round the building is to be done for a width of 1.20m if the sub 
soil is of ordinary nature; and it is to be done for a width of 2.0m, if the sub 
soil is of expansive soil. 


2. The above rates include provision for earth work excavation to a depth of 
450mm, PCC 1:5:10, sand filling, kerb wall with Brick work in cement mortar 
at external face of pavement, one impervious layer, cost of precast pavement 
slab of specified shape with pointing etc., 





4 | Finishing the Elevation 

















j о 
(а) | For all buildings Not exceeding 1% of total value of 
Building 
Е 1 
Ex А mee Not exceeding 2°/2% of total value 
(b) | For Prestigious / Heritage Buildings of building 
5 Soil Investigation (minimum) | В5.35,790/- 





| Note: 
1. Ifthe area is more, higher provision towards soil investigation may be allowed. 
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artindia.co.in 





ремен is to be made depending 






































Rs.100.00 lakhs and above 





е on the norms prescribed Бу 
5 Rüivertisement Changes Government time to time for 
publication in Newspapers. 
ки А : To be made only for works costing 
"Bb ber ual d stone laying | over Rs.10.00 lakhs at Rs.13,000/- 
шыннан айы (Rs.3,000/- + Rs.10,000/-) 
8 Rain Water Harvesting Rs.15,200/- per pit 
9 Provision for Lawn (Optional) 
(a) | Residential | @ 1.5% of building cost 
(b) | Hospital & Non- Residential @ 3.0% of building cost 
| 10 | Labour Welfare Fund @ 1.0% of building cost 
Unforeseen Items, 
11 | Petty Supervision Charges апа @ 2.5% of building cost 
Contingencies 
Provision can be included for Price | @ 5.0% of building cost 
12 | Adjustment Clause for works costing | for every one year of period of 





completion 


ЕЕЕ 





м lem )2«») 
for Engineer- ief (Buildings) & 


Chief Engineer (Buildings), PWD, 
Chennai Region, Chennai-5 
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PLINTH AREA RATE FOR SUPER STRUCTURE 
OF EARTH QUAKE RESISTANT STRUCTURES 


ANNEXURE-V 


















































































































































TRICHY, SALEM, CHENNAI, 
ERODE, MADURAI, VELLORE, 
сі. Бек MOFFUSIL TIRUNELVELI & COIMBATORE & 
No. Type of building THOOTHUKUDI TIRUPPUR 
DISTRICTS DISTRICTS | 
RATE IN RUPEES PER 1 SQM. FOR EVERY FLOOR 
1 | RESIDENTIAL 
(a) | Load bearing (upto G + 2) 10160 10700 11230 
(b) | Framed Structure 
(i) | Upto Two Floors 13220 13870 14530 
(ii) | 3 & 4" Floors 13220 13870 14530 
(iii) | 5 & 6^ Floors 14540 15255 15970 
(iv) | 7 & 8" Floors 14540 15255 15970 
(v) | Above 8" Floor 14540 15255 15970 
(vi) | Stilt Floor 8225 9315 10140 
2 | NON RESIDENTIAL 
(a) | Load bearing (upto G + 2) 8635 9075 9490 
(b) | Framed Structure 
(i) | Upto Two Floors 9920 10415 10900 
(ii) | 3 & 4" Floors 9920 10415 10900 
(iii) | 5 & 6" Floors 10890 11425 12000 
(iv) | 7&8" Floors. 10890 11425 12000 
(v) | Above 8" Floor 11385 11955 12525 
| (vi) | Stilt Floor 6840 7260 7590 | 
3 | HOSPITAL 
(а) | Load bearing (upto G + 2) 9655 10150 10630 
(b) | Framed Structure 
(i) | Upto Two Floors 13705 13870 15255 
(ii) | 3 & 4" Floors 15265 16025 
(iii) | 5 & 6" Floors 15265 16025 16795 
(iv) | 7 & 8" Floors 16665 17475 18300 
(v) | Above 8" Floor 16665 17475 18300 
(vi) | Stilt Floor | 9665 10160 10680 
NOTE: 
1. For calculating the rates, the respective floor area has to be considered. 
2. For woks in special tracts like Jails, Reserve Forest, Hill Areas etc., the respective 
extra percentage over the Moffusil rate is to be given. 





Foot Note 


1. All the rates shown in the Plinth Area Rates, as taken as Basic Rate and the rates 
are exclusive of all taxes and GST. 
2. 12% of GST on Works Contracts may be included for the taxable components 
alone. = 
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for Engineer-in-Chief (Buildings) & 
Chief Engineer (Buildings), PWD, 
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